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PUBLIC  LIBRARY 


^AIRPORT  COMMISSION 
NOTICE  OF  CHANGE  OF  MEETING  LOCATION 


In  accordance  with  Section  67.6  of  the  Sunshine  Ordinance,  notice  is  hereby 
given  that  commencing  January  19,  1999,  the  Airport  Commission  will  hold  its 
meetings  in  City  Hall,  Room  400,  located  at  400  Van  Ness  Avenue  (between 
Grove  and  McAllister  Streets),  San  Francisco.. 
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San  Francisco  international  Airport 

GATEWAY  TO  THE  PACIFIC 


AIRPORT  COMMISSION  CALENDAR 
Tuesday,  January  5,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 

B.  ROLL  CALL: 


DOCUMENTS  DEPT. 

PEC  3 o 1998 

SAN  FRANCISCO 

PUBLIC  LIBRARY 


C.  ITEMS  INITIATED  BY  COMMISSIONERS: 


D.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

1.  Approval  of  the  Initial  Setting  of  the  Transportation  Fee  at  $5.00  Per 
Transaction  for  the  Consolidated  Bus  System  at  the  SFO  Rental  Car 
Center 

> 

E.  NEW  BUSINESS: 


This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a 
period  of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located 
on  the  table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission 
Secretary. 

F.  CORRESPONDENCE: 

G.  CLOSED  SESSION: 


Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on 
whether  to  conduct  a Closed  Session. 


The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential 
litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 

H.  ADJOURNMENT: 
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9:00  A.M. 
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COMMISSIONERS 
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President 
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Vice  President 
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CARYL  ITO 


documents  dept. 

m i 4 1999 

- SAN  FRANCISCO 
? PUBLIC  LIBRARY 


JOHN  L.  MARTIN 

Airport  Director 


SAN  FRANCISCO  INTERNATIONAL  AIRPORT 
SAN  FRANCISCO,  CALIFORNIA  94128 


AIRPORT  COMMISSION  CALENDAR 
Tuesday,  January  19, 1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  SPECIAL  ITEM 

D.  DIRECTOR’S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

H.  NEW  BUSINESS 

I.  CORRESPONDENCE 

J.  CLOSED  SESSION 

K.  ADJOURNMENT 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City 
Hall.  Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown 
Loop,  #47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and 
Market  and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please 
contact  the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least 
two  business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request. 
See  the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other 
photo  I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can 
be  made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at 
least  two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to 
accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  public  meetings  are  reminded  that  other 
attendees  may  be  sensitive  to  various  chemical  based  products.  Please  help  the  City 
accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the 
Sunshine  Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or 
administrative  action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF 
Administrative  Code  16.520-16.534]  to  register  and  report  lobbying  activity.  For  more 
information  about  the  Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390 
Market  Street,  #701,  San  Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703- 
0121  and  web  site  http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 
Tuesday,  January  19,  1999 
ORDER  OF  BUSINESS 


CALL  TO  ORDER: 


ROLL  CALL: 


SPECIAL  ITEM: 

1.  Commendation  for  the  1998  Recipient  for  the  “William  R. 

O’Brien  Perpetual  Award  for  Employee  Excellence”  to  Dan  Ravina 


DIRECTOR’S  REPORTS: 

2.  Master  Plan  Quarterly  Update 

Report  on  the  status  of  the  Master  Plan  Projects  as  of  December  10,  1998, 
in  accordance  with  the  Baseline  Budget  and  Schedule. 

3.  Master  Plan  Construction  Traffic  Operations  - Six  Month  Report 

Summary  of  the  traffic  operations  changes  in  the  past  six  months  and  the  next 
six  months. 


ITEMS  INITIATED  BY  COMMISSIONERS: 
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F.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

4.  Award  of  New  Contract  for  the  Caltrain-SFO  Shuttle 

Resolution  awarding  the  new  Caltrain-SFO  Shuttle  contract  to  Airline  Coach 
Services,  Inc.,  commencing  April  1,  1999  at  a budget  not  to  exceed  $600,000 


5.  Modification  No.  3 to  the  AirTrain  Road  6 and  Lot  D Stations  Professional 
Services  Agreement.  Contract  No.  5709.1 
Murokami  Associates  - $300.000 

Resolution  approving  an  increase  to  basic  professional  services  fees  in  the 
amount  of  $300,000  to  provide  As-Needed  Plan  Checking  Services.  Funding 
for  the  services  will  be  provided  by  the  Airport’s  Capital  Improvement  Program 
(CIP)  Budget,  with  no  impact  on  the  Master  Plan  Baseline  Budget. 


G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

6.  Retirement  Resolution  - Steve  Hung 


7.  Authorization  to  Solicit  Proposals  for  Financial  Advisory  Services  in 
Connection  with  the  General  Airport  Revenue  Financing  Program 


8.  Authorization  to  Solicit  Proposals  for  Underwriters  in  Connection  with 
the  Commercial  Paper  Program 


9.  Bid  Call  - Contract  No.  3606K  - On-Call  Environmental  Remediation 
Phase  III:  Removal  and  Disposal  of  Contaminated  Soil.  Sludge,  and 
Water  and  Other  Related  Environmental  Work 

Resolution  approving  the  final  plans  and  specifications  and  authorizing  the 
Director  to  call  for  bids  when  ready  for  Bid  Call  - Contract  No.  3606K,  On-Call 
Environmental  remediation  Phase  III:  Removal  and  Disposal  of  Contaminated 
Soil,  Sludge,  and  Water  and  Other  Related  Environmental  Work. 


) 
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10.  Modification  No.  4 to  Contract  No.  5510  - New  Boarding  Area  A. 

Professional  Services  Agreement  with  Gerson/Overstreet.  Architects 

Resolution  approving  an  increase  to  additional  professional  services  fees  in 
the  amount  of  $300,000  for  full  architectural  and  engineering  services  to 
provide  As-Needed  Plan  Checking  Services  to  FOM’s  Building  Inspection  and 
Code  Enforcement  Section. 


11.  Security  Identification  Display  Area  Training  Video 

This  item  requests  that  the  Director  be  authorized  to  issue  a Request  for 
Proposals  for  the  production  of  a new  Security  Identification  Display  Area 
Training  Video. 


12.  Sole-Source  Contract  with  RIDES  for  Bay  Area  Commuters 

Resolution  authorizing  a Sole-Source  Contract  with  RIDES  for  Bay  Area 
Commuters  to  staff  the  Airport’s  Ground  Transportation  Hotline  and  provide 
other  services  related  to  transportation  demand  management. 


13.  Modification  No.  2 to  the  Professional  Services  Contract  with  Psomas 
and  Associates  - $15.000. 

Resolution  authorizing  a modification  to  the  Professional  Services  Contract 
with  Psomas  and  Associates  to  increase  the  contract  amount  in  order  to 
continue  providing  a system  to  monitor  land  use  compability  with  aircraft  noise 
around  the  Airport  to  ensure  compliance  with  State  of  California  Aircraft  Noise 
Standards,  Title  21.  $15,000. 


14.  Modification  No.  2 - Polaris  Research  and  Development.  Inc.  - Passenger 
Survey  Management  Services 

Resolution  authorizing  the  Airport  Director  to  exercise  the  final  extension 
option  contained  in  the  Airport  Commission’s  Professional  Services  Contract 
with  Polaris  Research  and  Development,  Inc.  For  Passenger  Survey 
Management  Services. 
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15. 


Airport  Improvement  Program  Project  No.  3-06-0221-99-01  Project 
Application 


Resolution  requesting  the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
resolution  granting  the  Airport  Commission  authorization  to  execute  and  file  a 
Project  Application  with  the  Federal  Aviation  Administration  for  Federal 
assistance. 

H. 

NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a 
period  of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located 
on  the  table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission 
Secretary. 

1. 

CORRESPONDENCE: 

J- 

CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on 
whether  to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 

K. 

ADJOURNMENT: 

) 
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SAN  FRANCISCO  INTERNATIONAL  AIRPORT 
SAN  FRANCISCO,  CALIFORNIA  94128 


AIRPORT  COMMISSION  CALENDAR 

) 

Tuesday,  February  2,  1999 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  DIRECTOR’S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  POLICY 

G.  ITEMS  RELATING  TO  THE  MASTER  PLAN  PROJECTS 

H.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

I.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

J.  PUBLIC  HEARING 

K.  NEW  BUSINESS 

L.  CORRESPONDENCE 

M.  CLOSED  SESSION 

N.  ADJOURNMENT 


) 


Calendar,  February  2,  1999,  Page  1 


< 


O 


SAN  FRANCISCO  AIRPORT  COMMISSION 


) 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 

) 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851 . 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  February  2,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meetings  of  December  1,  1998,  December 

15,  1998,  and,  January  5,  1999. 


D.  DIRECTOR’S  REPORTS: 

1.  Report  on  the  Runway  Reconfiguration  Feasibility  Study  - Oral  Report 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  POLICY: 

2.  Policy  on  Runway  Reconfiguration  - No  Shift  in  Aircraft  Noise 

Resolution  adopting  Commission  policy  that  the  Commission  will  not  adopt  any 
Runway  Reconfiguration  that  will  cause  a shift  in  aircraft  noise  from  one 
community  to  another  in  the  Airport  environs. 

3.  Adoption  of  Accounts  Receivable  Policy  and  Guidelines 

Resolution  establishing  a new  accounts  receivable  policy  and  guidelines  which 
provides  for  pre-payment  of  fees  for  high  risk  tenants. 

) 
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ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 


4.  Award  of  Contract  No.  5709A 

AirTrain  Road  6 and  Rental  Car  Center  Stations 

S.  J.  Amoroso  Construction  Co..  Inc.. 

$6.275.538 

Resolution  awarding  Contract  No.  5709A,  AirTrain  Road  6 and  Rental  Car 
Center  Stations  to  S.  J.  Amoroso  Construction  Co.,  Inc.,  in  the  amount  of 
$6,275,538,  contingent  upon  completion  of  HRC’s  review  and  Airport  Staffs 
concurrence  with  HRC’s  favorable  opinion  regarding  S.  J.  Amoroso’s 
compliance  with  MAA/BE  subcontractor  participation  requirements. 


5.  Modification  No.  9 to  Contract  No.  5500E 

International  Terminal  General  Construction 
Tutor-Saliba/Perini/Buckley.  A Joint  Venture 
$11.486.057 

Resolution  approving  Modification  No.  9 to  Contract  No.  5500E,  International 
Terminal  General  Construction,  with  Tutor-Saliba/Perini/Buckley,  A Joint 
Venture,  in  the  amount  of  $1 1 ,486,057,  for  work  related  to  transferred  scope, 
Airline  revisions,  design  changes  to  facilitate  construction,  unanticipated 
conditions,  and  change  impact  mitigation.  Funding  sources  are  transfers  from 
other  Master  Plan  Budgets,  Construction  Contingency,  and  Management 
Reserve. 


6.  Modification  No.  6 of  Professional  Services  Agreement.  Contract  No.  5500. 
International  Terminal 

Skidmore.  Owings  & Merrill/Del  Campo  & Maru/Michael  Willis  & 

Associates.  A Joint  Venture 

$4.196.987 

Resolution  authorizing  Modification  No.  6 of  Professional  Services  Agreement, 
Contract  No.  5500,  International  Terminal  with  Skidmore,  Owings  & Merrill  - Del 
Campo  & Maru  - Michael  Willis  & Associates,  Joint  Venture  Architects  in  the 
amount  of  $4,196,987. 

Funding  for  this  Modification  will  come  from  non-Master  Plan  Capital 
Improvement  Project  funds,  Master  Plan  Management  Reserve,  Art 
Enrichment,  and  the  Airport’s  contribution  to  BART’s  SFO  extension. 
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H.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

) 

7.  Modification  No.  1 to  Contract  No.  1962  - Waste  Treatment  Plant 
Improvement 

Professional  Services  Contract  with  CH2MHill 
S1.015.000 

Resolution  authorizing  Modification  No.  1 to  Contract  No.  1962,  Waste 
Treatment  Plant  Improvement,  a Professional  Services  Contract  with  CH2MHNI, 
in  the  amount  of  $1,015,000. 


8.  Award  of  the  New  International  Terminal  Nature  Theme  Store  Lease 
Discovery  Channel  Stores.  Inc. 

Minimum  Annual  Guarantee  - $260.000 

Resolution  awarding  the  New  International  Terminal  Nature  Theme  Store 
Lease  to  Discovery  Channel  Stores,  Inc.,  and  directing  the  Commission 
Secretary  to  seek  approval  from  the  Board  of  Supervisors. 


9.  Authorization  to  Issue  a Request  for  Proposals  for  the  Development. 
Redesign  and  Hosting  of  the  Airport’s  Website 


Resolution  authorizing  Director  to  Issue  Request  for  Proposals  for  the 
Development,  Redesign  and  Hosting  of  the  Airport’s  Website. 


I.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  the  Master  Plan: 

10.  Authorization  to  Enter  into  Agreement  with  Letter  of  Credit  Provider  in 
Connection  with  the  Commercial  Paper  Program  and  to  Extend  the 
Authorized  Period  for  the  Issuance  of  Refunding  Bonds 

Resolution  authorizing  an  agreement  with  Societe  Generale,  to  provide  a $300 
million  letter  of  credit  required  for  the  Airport’s  Commercial  Paper  Program  and 
authorization  to  extend  the  authorized  period  for  the  Issuance  of  Refunding 
Bonds  to  April  30,  2003. 


1 ) 
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11.  Modification  No.  2 for  Geotechnical  Services  at  the  North  Cargo  Project 
Geotechnical  Consultants.  Inc. 

$40.000 

Resolution  approving  Modification  No.  2 to  Geotechnical  Consultants,  Inc.  for 
Contract  No.  5758,  in  the  amount  of  $40,000.  Contract  provides  for  soil 
engineering  services  for  the  North  Cargo  Facility/Apron  Project.  The 
Modification  No.  2 funds  will  be  used  to  investigate  excessive  soil  settlement, 
prepare  a remedial  plan  and  conduct  field  observation  at  the  construction  site. 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance 

12.  Award  of  Contract  No.  3572A 

SuperBay  Hangar  - Installation  of  Fall  Protection  System 
Nutek  Construction.  Inc. 

$499.988 

Resolution  awarding  Contract  No.  3572A,  SuperBay  Hangar  Installation  of  Fall 
Protection  System  to  Nutek  Construction,  Inc.  in  the  amount  of  $499,988. 


13.  Bid  Call  - Contract  No.  4059 

International  Terminal  3rd  Floor  Roof  Addition 

Resolution  approving  the  scope,  budget,  and  schedule,  and  authorizing  the 
Director  to  call  for  bids  for  Contract  No.  4059,  International  Terminal  3rd  Floor 
Roof  Addition  when  ready.  $270,000. 


14.  Advance  Approval  of  Noise  Easements.  Fiscal  Year  1999/00.  and  Approval 
to  Quitclaim  Recorded  Noise  Easements 

Resolution  (1)  approving  in  advance  the  acquisition  of  noise  easements  for 
Home  Insulation  funding  pursuant  to  the  Master  Plan  Memorandum-of- 
Understanding  (“MOU”),  and  (2)  approving  the  quitclaim  of  Recorded  Noise 
Easements. 


PUBLIC  HEARING: 

15.  Hearing  on  Proposed  Airport  Budget  for  FY  1999/00  - $437.9  million  in 
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NEW  BUSINESS: 


D 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


L.  CORRESPONDENCE: 


M.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(a)  to  confer  with  legal  counsel  regarding  pending  litigation 
entitled  the  City  and  County  of  San  Francisco  vs  ARCO. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


N.  ADJOURNMENT: 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  February  16,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ITEMS  INITIATED  BY  COMMISSIONERS 

E.  ITEMS  RELATING  TO  THE  MASTER  PLAN  PROJECTS 

F.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

H.  NEW  BUSINESS 

I.  CORRESPONDENCE 

J.  CLOSED  SESSION 

K.  ADJOURNMENT 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http  ://www.  ci . sf . ca . us/eth  ics/. 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  February  16,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  Meeting  of  January  19,  1999. 


D.  ITEMS  INITIATED  BY  COMMISSIONERS: 


E.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

1.  Modification  No.  5 to  Contract  No.  5520.E  -Boarding  Area  G General 
Building  Construction 
$3.904.955 

Resolution  approving  Modification  No.  5 to  Contract  No.  5520E,  Boarding  Area 
“G”  General  Building  construction  in  the  amount  of  $3,904,955  for  Concession 
changes,  Airlines  revisions,  VIP  Lounge,  transferred  scope,  design  changes  to 
facilitate  construction,  and  unanticipated  conditions.  Funding  sources  are 
Security  and  Special  Systems,  SFO-Fuel,  Capital  Improvement  Program, 
Management  Reserve,  and  construction  contingency. 


F.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

2.  Award  of  Post-Security  Master  Retail/Duty  Free  Concession  Lease  for  the 
New  International  Terminal  to  DFS  Group  L.P. 

Minimum  Annual  Guarantee  of  $26.100.000.08 

Resolution  awarding  the  Post-Security  Master  Retail/Duty  Free  Concession 
Lease  for  the  New  International  Terminal  to  DFS  Group  L.P.  with  a first  year 
Minimum  Annual  Guarantee  of  $26,100,000.08. 
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3.  Award  of  Contract  No.  2353 

Westfield  Cargo  Facilities.  Building  648 
Dennis  J.  Amoroso  Construction  Company.  Inc. 

$12.988.000 

Resolution  awarding  Contract  No.  2353,  Westfield  Cargo  Facilities  - Building 
648  to  Dennis  J.  Amoroso  Construction  Company,  Inc.,  in  the  amount  of 
$12,988,000. 


4.  Award  Contract  for  Telecommunications  Services  in  the  New  International 
Terminal  Building 

TCG  San  Francisco,  dba  AT&T  Local  Services 
$9.500.000 

Resolution  awarding  a seven-year  agreement  with  TCG  San  Francisco,  dba 
AT&T  Local  Services,  for  the  installation,  provisioning,  and  maintenance  of 
voice,  data  and  video  services  in  the  New  International  Terminal  Complex  via  a 
fiber  optic  telecommunications  infrastructure  for  a not-to-exceed  amount  of 
$9,500,000. 


5.  Approval  of  Proposed  Parking  Rate  Increase 

Resolution  approving  proposed  $1  increase  in  the  Maximum  Daily  Long  Term 
Public  Parking  Rates  effective  March  22,  1999. 


6.  Authorization  to  Solicit  Proposals  for  a Document  Management  System 


7.  Authorization  to  Issue  a Request  for  Qualifications  for  the  Planning  and 
Execution  of  Special  Events  for  the  Opening  of  the  New  International 
Terminal 

Resolution  authorizing  staff  to  a Issue  Request  for  Qualifications  for  the 
Planning  and  Execution  of  Special  Events  for  the  Opening  of  the  New 
International  Terminal. 


8.  Lease  of-Off-Airport  Office  Space 

Resolution  approving  the  City’s  lease  of  off-Airport  office  space  at  433  So. 
Airport  Boulevard,  Burlingame,  California,  between  Bayside  Corporate  Center, 
as  Lessor  and  City  and  County  of  San  Francisco,  acting  by  and  through  its 
Airport  Commission,  as  Lessee. 
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G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

9.  Award  of  Contract  No.  4011 

Airport  Minimum  Point  of  Entry  (MPOE)  Building  No.  1 
Nutek  Construction.  Inc. 

$506.200 

Resolution  awarding  Contract  No.  4011,  Airport  Minimum  Point  of  Entry 
(MPOE)  Building  No.  1 to  Nutek  Construction,  Inc.,  in  the  amount  of  $506,200. 


10.  Award  of  Contract  No.  2353.4 

Materials  Testing  and  Special  Inspection  Professional  Services  Contract 
Coverall  Engineering  and  Construction.  Inc. 

$104.880 

Resolution  awarding  Contract  No.  2353.4,  Materials  Testing  & Special 
Inspection  (MTSI)  Professional  Services  for  West  Cargo  Building  #648 
(“Airborne”)  to  Coverall  Engineering  and  Construction,  Inc.  in  the  amount  not-to- 
exceed  $104,880. 

Funding  for  this  contract  is  the  Airport’s  Capital  Improvement  Program  (CIP) 
budget.  There  is  no  impact  on  the  Master  Plan  Baseline  Budget. 


1 1 ■ Modification  No.  1 to  Professional  Service  Agreements  with  Executive 
Recruitment  Firms 

Quest  Point  Group.  Blue  & Garni,  and  Bovden  International 
$300.000 

Resolution  Approving  Modification  No.  1 to  Increase  funding  of  Professional 
Service  Agreements  with  Quest  Point  Group,  Blue  & Garni,  and  Boyden 
International,  to  assist  in  Meeting  Senior  Management  Staffing  needs 
Associated  with  Airport  Expansion. 


12.  Authorization  to  Solicit  Proposals  for  an  Issuing  & Paying  Agent  in 
Connection  with  the  Commission’s  Commercial  Paper  Program 
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13.  Bid  Call  - Contract  No.  4126 

Utility  Service  Repairs  and  Miscellaneous  Work  F/Y  1999 

Resolution  approving  the  scope,  budget,  and  schedule  and  authorizing  the 
Director  to  call  for  bids  for  Contract  No.  4126,  Utility  Service  Repairs  and 
Miscellaneous  work  F/Y  1999. 


14.  Bid  Call  - Contract  No.  4076 

International  Terminal  F.I.S.  Re-Carpet 

Resolution  approving  scope,  budget  and  schedule  for  Contract  No.  4076, 
International  Terminal  F.I.S.  Re-Carpet,  and  authorizing  the  Director  to  call  for 
bids  when  ready. 


15.  Bid  Call  - Contract  No.  3935 
Emergency  Carpet  Repair 

Resolution  approving  scope,  budget  and  schedule  for  Contract  No.  3935, 
Emergency  Carpet  Repair,  and  authorizing  the  Director  to  call  for  bids  when 
ready. 


16.  Bid  Call  - Contract  No.  3698A 
West  Field  Washdown  Facility 

Resolution  approving  scope,  budget,  and  schedule,  and  authorizing  the 
Director  to  call  for  bids  for  a West  Field  Washdown  Facility. 


17.  First  Amendment  to  Sublease  of  Office  Space  to  Airport  from  Northwest 
Airlines.  Inc,  under  Lease  No.  83-0185 


Resolution  approving  1st  Amendment  to  sublease  of  office  space  to  Airport 
from  Northwest  Airlines  to  provide  2,600  square  feet  of  office  space  for 
expansion  of  Human  Resources  Department  Staff. 


NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 
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I. 


CORRESPONDENCE: 


J.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(a)(1)  to  confer  with  legal  counsel  regarding  the  settlement  of  an 
unlitigated  claim  entitled  Mendelian/Rampart  Joint  Venture  by  approval  of  Modification 
No.  1 to  Contract  No.  3069E,  Garage  Waterproofing  Repair  in  the  amount  of 
$323,961;  and  Government  Code  Section  54956.9(b)(1)  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


K.  ADJOURNMENT: 
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D.  ITEMS  INITIATED  BY  COMMISSIONERS 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City 
Hall.  Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown 
Loop,  #47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and 
Market  and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please 
contact  the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least 
two  business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request. 
See  the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other 
photo  I D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can 
be  made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at 
least  two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to 
accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  public  meetings  are  reminded  that  other 
attendees  may  be  sensitive  to  various  chemical  based  products.  Please  help  the  City 
accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the 
Sunshine  Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or 
administrative  action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF 
Administrative  Code  16.520-16.534]  to  register  and  report  lobbying  activity.  For  more 
information  about  the  Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390 
Market  Street,  #701,  San  Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703- 
0121  and  web  site  http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  March  16,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  DIRECTOR’S  REPORTS: 

1.  Report  on  the  Master  Plan  Mitigation  Program  - 1998  Summary  and 
Status  Report 


D.  ITEMS  INITIATED  BY  COMMISSIONERS: 


E.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

2.  Authorization  to  Purchase  and  Install  a Precision  Runway  Monitor  from 
Raytheon  Systems  Company 
S10.521.000 

Resolution  authorizing  an  expenditure  of  $10,521 ,000  for  payment  to 
Raytheon  Systems  Company  for  a Precision  Runway  Monitor  System. 


3.  Modification  No.  10  to  Contract  No.  5500E  - International  Terminal 
General  Construction 

Tutor-Saliba/Perini/Buckley.  A Joint  Venture 
$11.986.754 

Resolution  approving  Modification  No.  10  to  Contract  No.  5500E,  International 
Terminal  General  Construction,  with  Tutor-Saliba/Perini/Buckley,  A Joint 
Venture,  in  the  amount  of  $1 1 ,986,754,  for  work  related  to  transferred  scope, 
airline  revisions,  design  changes  to  facilitate  construction,  unanticipated 
conditions,  and  change  impact  mitigation.  Funding  sources  are  transfers  from 
other  Master  Plan  Budgets,  Construction  Contigency,  and  Management 
Reserve. 
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4.  Modification  No.  1 of  Professional  Sevices  Agreement.  Contract  No.  5511 
- Boarding  Area  Aircraft  Apron 
John  T.  Warren  and  Associates.  Inc. 

$207.403 

Resolution  authorizing  Modification  No.  1 of  Professional  Service  Agreement, 
Contract  No.  5511,  with  John  T.  Warren  and  Associates,  Inc.  in  the  amount  of 
$207,403. 

Funding  for  this  Modification  will  come  from  bid  underrun  savings  realized  for 
this  project.  There  is  no  impact  on  the  Master  Plan  Baseline  Budget. 


5.  Authorization  to  Issue  a Request  for  Proposals  for  Development  and 
Implementation  of  a Public  Relations  Strategy  Leading  Up  to  and 
Including  the  Opening  of  the  New  International  Terminal 


F.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

6.  Award  of  Contract  No.  2357B 
North  Airport  Water  Service 
JMB  Construction.  Inc. 

$1.143.000 

Resolution  awarding  Contract  No.  2357B,  North  Airport  Water  Service,  to  JMB 
Construction,  Inc.  in  the  amount  of  $1 ,143,000. 


7.  Award  of  Contract  for  Strategic  Land  Assessment  and  Development 
Consulting  Service 
Sedwav  Group 
$500.000 

Resolution  awarding  contract  for  Strategic  Land  Assessment  and 
Development  Consulting  Service  to  Sedway  Group  not  to  exceed  $500,000. 


8.  Rental  Structure  for  the  Tenants  for  the  Food  and  Beverage  in  the  New 
International  Terminal 

Resolution  approving  the  rental  structure  for  the  tenants  for  the  Food  and 
Beverage  Program  in  the  New  International  Terminal. 
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9.  Award  of  New  International  Terminal  Newsstand  Lease 
CalStar  Retail.  Inc. 

Minimum  Annual  Guarantee:  $632.823 

Resolution  awarding  the  New  International  Terminal  Newsstand  Lease  to 
CalStar  Retail,  Inc.,  and  directing  the  Commission  Secretary  to  seek  approval 
from  the  Board  of  Supervisors. 


10.  Award  of  New  International  Terminal  Museum  Store  Lease 
Museum  of  Modern  Art 
Minimum  Annual  Guarantee:  $150.000 

Resolution  awarding  New  International  Terminal  Museum  Store  Lease  to  San 
Francisco  Museum  of  Modern  Art  (SFMOMA). 


11.  Award  of  New  International  Terminal  Aviation  Store  Lease 
Host  International.  Inc. 

Minimum  Annual  Guarantee:  $131.000 

Resolution  awarding  New  International  Terminal  Aviation  Store  Lease  to  Host 
International,  Inc. 


12.  Reject  All  Bids  for  New  international  Terminal  Bookstore  Lease 

Resolution  to  (1)  reject  the  bids  for  the  New  International  Terminal  Bookstore 
Lease;  (2)  approve  the  re-bid  of  this  Lease  as  a combined  Bookstore/Cafe 
concept  through  a Request  for  Qualifications,  Proposals,  and  Bid  process; 
and  (3)  authorize  staff  to  conduct  an  informational  meeting. 


13.  Approval  of  the  A/E  Selection  Panel’s  Nomination  of 

Architecture/Engineerino  Consultant  for  Contract  No.  5500T 
TGA  Architects.  Inc.. 

Resolution  approving  A/E  Selection  Panel’s  nomination  of  TGA  Architects, 
Inc.,  as  the  Architecture/Engineering  Consultant  for  Contract  No.  5500T,  New 
Airport  Administrative  Offices,  and  authorizing  the  staff  to  prepare  contracts 
for  the  Commission’s  consideration. 


14.  Resolution  Amending  the  First  Supplemental  Resolution  Providing  for 

the  Issuance  of  Not  To  Exceed  $400.000.000  Aggregate  Principal  Amount 
of  San  Francisco  International  Airport  Subordinate  Commercial  Paper 
Notes 
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15.  Approval  of  Phase  B of  Contract  No.  3787-B 

Industrial  Wastewater  Treatment  Plant  Expansion 
Consoer  Townsend  Envirodyne  Engineers.  Inc. 

$1.480.790.00. 

Resolution  approving  Phase-B  of  Airport  Industrial  Wastewater  Treatment 
Plant  Expansion  Project  to  Consoer  Townsend  Envirodyne  Engineers,  Inc.  in 
the  amount  of  $1 ,480,790. 


16.  Modification  No.  2 to  Contract  for  Year  2000  Project  Management 
CIBER  Network  Services.  Inc. 

$1.350.000 

Resolution  approving  Modification  No.  2 to  Contract  with  CIBER  Network 
Services,  Inc.  in  the  amount  of  $1 ,350,000  to  provide  Year  2000  (Y2K)  Project 
Management,  Implementation  and  Testing  of  Airport  Owned  Systems. 


17.  Authorization  to  Implement  the  Airport  Rapid  Resuscitation  Early  Shock 
Trial  (A.R.R.E.S.T.)  Defibrillation  Pilot  Program  and  Issue  a Request  for 
Proposals 

Resolution  approving  the  implementation  of  the  Airport  Rapid  Resuscitation 
Early  Shock  Trial  Defibrillation  Pilot  Program  and  issue  a Request  for 
Proposals  to  procure  automatic  external  defibrillators. 


G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  the  Master  Plan: 

18.  Bid  Call  - Contract  No.  5706A 

AirTrain  Domestic  Terminal  Stations 


Resolution  approving  the  scope,  budget  and  schedule  for  Contract  No.  5706A. 
AirTrain  Domestic  Terminal  Stations,  and  authorizing  the  Airport  Director  to 
call  for  bids  when  ready. 

This  activity  is  within  the  scope  of  the  San  Francisco  International  Airport 
Master  Plan  Program,  which  was  approved  by  the  Airport  Commission  on 
November  3,  1992.  The  Program  EIR  prepared  for  the  Master  Plan 
adequately  describes  this  activity  and  its  potential  environmental  impacts  for 
purposes  of  the  California  Environmental  Quality  Act  (CEQA). 
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19.  Modification  No.  5 of  Professional  Services  Agreement 
Contract  No.  5510  - New  Boarding  Area  A 
Gerson/Oversheet.  Architects.  Inc. 

$750.000 

Resolution  authorizing  Modification  No.  5 of  Professional  Service  Agreement, 
Contract  No.  5510,  with  Gerson/Oversheet,  Architects,  Inc.  in  the  amount  of 
$750,000. 

Funding  for  this  Modification  will  be  provided  by  the  Airport’s  Capital 
Improvement  Program  (CIP)  Budget  with  no  change  to  the  Master  Plan 
Baseline  Budget. 


20.  Modification  No.  5 to  Professional  Services  Contract  for  Administrative 
Construction  Management  Services 
Luster/GKO.  A Joint  Venture 
$750.000 

Resolution  approving  Modification  No.  5 to  Contract  with  Luster/GKO  in  the 
amount  of  $750,000  to  provide  administrative  support  services  for  the 
development  of  the  Runway  Reconfiguration  Program. 

Funding  source  for  this  Modification  will  be  the  Airport’s  Capital  Improvement 
Program  budget  with  no  impact  on  the  Master  Plan  Baseline  Budget. 


21.  Modification  No.  5 to  Contract  No.  5515.3 
Holmes  & Narver/CDI 
$305.210 

Resolution  authorizing  Modification  No.  5 Holmes  & Narver/CDI  Contract  No. 
5515.3  to  provide  consulting  services  from  CDI  to  support  coordination 
between  the  new  International  Terminal  operations  team  and  the  551 5. C 
project  team;  provide  operational  procedures  and  manuals  for  the  airports 
cable  infrastructure;  and  coordinate  airline  and  concession  tenant  wiring 
requirements  by  updating  existing  documentation  and  procedures  for  58 
Tenant  Wire  Closet  (TWC)  rooms  in  the  New  International  Terminal. 


22.  Authorization  to  Enter  into  Dealer  Agreements  in  Connection  with  the 
Commission’s  Commercial  Paper  Program 

Resolution  authorizing  Airport  Staff  to  enter  into  agreements  with  investment 
banking  companies  to  provide  underwriting  services  for  the  sale  of 
Commercial  Paper  on  behalf  of  the  Commission. 


Calendar,  March  16,  1999,  Page  7 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 


23.  Award  of  Contract  No.  4055 

As  Needed  General  Construction 
Resource  and  Design.  Inc  . 

$332.515 

Resolution  awarding  Contract  No.  4055,  As-Needed  General  Construction  to 
Resource  and  Design,  Inc.  in  the  amount  of  $332,515. 


24.  Modification  No.  3 of  Contract  No.  3471 
ARINC 
$451.000 

Resolution  authorizing  Modification  No.  3 of  ARINC  Contract  No.  3471  in  the 
amount  of  $451 ,000  for  the  MUSE  Year  2000  upgrade. 


25.  Modification  No.  1 to  Professional  Services  Contract  with  URS/Greiner 
Woodard  Clyde 

Resolution  approving  Modification  No.  1 to  Professional  Services  Contract 
with  URS/Greiner  Woodard  Clyde  in  the  amount  of  $220,000. 


2 6 . Reject  All  Bids  - Contract  No.  3996A 

Multi-Modal  Transportation  Center  - Phase  A 

Resolution  to  reject  all  bids  for  Contract  No.  3996A,  Multi-Modal 
Transportation  Center  - Phase  A,  and  authorize  the  Airport  Director  to  re-bid 
the  contract  when  ready. 


27.  Bid  Call  - Contract  No.  4116 

Airport  Facilities  Fire  Protection  Improvement 

Resolution  approving  the  scope,  budget,  and  schedule  and  authorizing  the 
Director  to  call  for  bids  when  ready. 


28.  Bid  Call  - Contract  No.  4117 

Airport  Facilities  HVAC  Improvement 

Resolution  approving  the  scope,  budget,  and  schedule  and  authorizing  the 
Director  to  call  for  bids  when  ready. 
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29.  Bid  Call  for  Contract  No.  3979 
Bayfront  Park  Improvement 

Resolution  approving  the  scope,  budget,  and  schedule  for  Contract  No.  3979, 
Bayfront  Park  Improvement,  and  authorizing  the  Airport  Director  to  call  for  bids 
when  ready. 


30.  Bid  Cali  for  Contract  No.  4021 

Terminal  Upper  Level  Viaduct  - Concrete  Repair 

Resolution  approving  the  scope,  budget,  and  schedule  for  Contract  No  4021 , 
Terminal  Upper  Level  Viaduct  - Concrete  Repair,  and  authorizing  the  Airport 
Director  to  call  for  bids  when  ready. 


31.  Authorization  to  Hold  a Pre  Bid  Conference  -New  International  Terminal 
Candy  Store  Lease 


32.  Rental  Credit  to  Host  International.  Inc,  in  an  Amount  Not-To-Exceed 
$22.200  for  the  Reimbursement  of  Utility  Improvements 

Resolution  approving  a rental  credit  to  Host  International,  Inc.  for  providing 
utilities  to  the  new  coffee  cart  in  the  new  Rental  Car  Facility  in  an  amount  not- 
to-exceed  of  $22,200. 


33.  Rental  Credit  to  Northwest  Airlines  for  Relocation  of  its  Podiums  at 
Gates  43.  45.  and  47  in  Boarding  Area  C of  the  South  Terminal  in  an 
Amount  Not-to-Exceed  $39.000 


34.  Exercise  of  Second  One-Year  Extension  for  the  North  Terminal 
Newsstand  Lease 

Resolution  approving  the  second  one-year  extension  of  Aarons’  Concessons, 
Inc.’s  North  Terminal  Newsstand  Lease. 


35.  AMPCO  System  Parking  Agreement  - Exercise  Third  One-Year  Option 

Resolution  approving  exercise  of  third  option  of  AMPCO  Sytem  Parking’s 
Agreement. 
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36.  Rental  Credit  to  Auto  Symphony  for  the  Reimbursement  of  Premises 
Relocation 

Resolution  approving  a rental  credit  to  Auto  Symphony  for  expenses 
associated  with  the  relocation  of  its  premises  in  the  North  Terminal  in  an 
amount  not-to-exceed  $14,043.40. 


37.  Re-Issuance  of  the  Request  for  Proposals  for  the  Shoeshine  Service 
Lease  to  Expand  the  Opportunity 

Resolution  authorizing  staff  to  re-issue  the  Request  for  Proposals  for  the 
Shoeshine  Service  Lease,  with  less  restrictive  qualification  requirements. 


38.  Renew  Agreement  with  Pacific  States  Airline  Services.  Inc.  (PSAS)  to 
Provide  Baggage  Handling  Services 

Resolution  renewing  the  agreement  with  Pacific  State  Airline  Services,  Inc. 
(PSAS),  commencing  June  1,  1999  through  May  31,  2000,  with  a budget  not 
to  exceed  $300,000. 

39.  Contract  with  the  Corporation  of  The  Fine  Arts  Museums  of  San 
Francisco 

$250.000 


Resolution  approving  contract  for  $250,000  with  the  Corporation  of  the  Fine 
Arts  Museums  (CoFAM)  of  San  Francisco  for  the  purpose  of  providing  and 
implementing  temporary  exhibitions  at  the  San  Francisco  International  Airport 
for  the  period  July  1,  1999  to  June  30,  2000. 


H.  PUBLIC  HEARING: 

40.  Amendment  to  Airport  Commission’s  Rules  & Regulations  Allowing  for  a 
Monetary  Fine  Against  Individuals  for  Tailgating 

Hearing  to  adopt  the  amended  the  Airport  Commission’s  Rules  & Regulations 
pertaining  to  Airport  Security  allowing  for  a monetary  fine  against  individuals 
for  tailgating. 
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I. 


NEW  BUSINESS: 


This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a 
period  of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located 
on  the  table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission 
Secretary. 


J.  CORRESPONDENCE: 


K.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on 
whether  to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


L.  ADJOURNMENT: 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  April  6,  1999 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ITEMS  INITIATED  BY  COMMISSIONERS 

E.  POLICY 

F.  ITEMS  RELATING  TO  THE  MASTER  PLAN  PROJECTS 

G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 
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K.  CLOSED  SESSION 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people's  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (41 5)  554-4851 . 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http  ://www.  ci . sf . ca . us/eth  ics/. 
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AIRPORT  COMMISSION  CALENDAR 
Tuesday,  April  6,  1999 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER: 

B.  ROLL  CALL: 

C.  ADOPTION  OF  MINUTES:  Regular  meetings  of  February  2,  1999  and 

February  16,  1999. 

D.  ITEMS  INITIATED  BY  COMMISSIONERS: 


E.  POLICY: 

1.  Telecommunications  Infrastructure  Policy 

Resolution  adopting  an  Airport  Telecommunications  policy  to  address  and 
formalize  the  Airport’s  role  and  responsibilities  for  on-Airport 
telecommunications  infrastructure. 


F.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

2.  Modification  No.  11  to  Contract  No.  5500E 
International  Terminal  General  Construction 
Tutor-Saliba/Perini/Buckley.  A Joint  Venture  - $10.625,830 

Resolution  approving  Modification  No.  11  to  Contract  No.  5500E,  International 
Terminal  General  Construction,  with  Tutor-Saliba/Perini/Buckley,  A Joint 
Venture,  in  the  amount  of  $10,625,830,  for  work  related  to  Airline  revisions, 
design  changes  to  facilitate  construction,  unanticipated  conditions  and  change 
impact  mitigation.  Funding  sources  are  construction  contingency,  current 
budget  and  Management  Reserve. 
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G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 


3.  Award  of  Contract  No  4034 

Solid  Waste  Compactor  Improvements  and  Waste  Management 
South  San  Francisco  Scavenger  Company 
S5.877.991 .60 

Resolution  awarding  Contract  No.  4034,  Solid  Waste  Compactor  Improvements 
and  Waste  Management  to  South  San  Francisco  Scavenger  Company  in  the 
amount  not  to  exceed  $5,877,991 .60. 


4.  Approval  of  Lease  of  Off-Airport  Office/Warehouse  Space  to 
Accommodate  Airport  Staff  and  to  Warehouse  Attic  Stock 

Resolution  approving  the  City’s  lease  of  office/warehouse  space  at  245  South 
Spruce  Avenue,  South  San  Francisco,  consisting  of  approximately  562,818 
square  feet  for  a total  initial  annual  rent  of  $5,320,632  for  a period  often  years 
with  two  five-year  options,  between  South  City  Industrial  Company,  LLC  as 
lessor  and  the  City  and  County  of  San  Francisco,  acting  by  and  through  its 
Airport  Commission,  as  lessee. 


5.  Authorization  to  Conduct  Pre-Qualification  Process  Airport  Employee 
Parking  Facilities  Operating  Agreement 

Resolution  authorizing  staff  to  conduct  the  pre-qualification  process  for  the 
Airport  Employee  Parking  Facilities  Agreement,  a Small  Business  Enterprise 
Set-Aside. 


6.  Adoption  of  Proposed  Airport  Street  Names 

Resolution  adopting  new  street  names  for  existing  and  new  Airport  roads  being 
constructed  as  part  of  the  Master  Plan  expansion. 
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H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


Consent  Items  Relating  to  the  Master  Plan: 

7.  Modification  No.  4 to  Professional  Services  Contract  No.  5503 

Geotechnical  Engineering  Services  - International  Terminal  Complex 
PSC  Associates,  Inc.  - $103.080.00. 

Resolution  authorizing  Modification  No.  4 to  PSC  Associate,  Inc.  professional 
services  agreement  in  the  amount  of  $103,080. 

Funding  for  this  Modification  will  be  provided  by  a transfer  of  funds  from 
Contract  No.  5601. H,  Utility  Relocations,  with  no  impact  on  the  Master  Plan 
Baseline  Budget. 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

8.  Award  of  Contract  No.  4033 

On-Call  Pavement  Overlay  and  Reconstruction  - 1998/99 
Interstate/MH.  A Joint  Venture 
$820.000 

Resolution  awarding  Contract  No.  4033,  On-call  Pavement  Overlay  and 
Reconstruction  - 1998/99,  to  Interstate/MH,  A Joint  Venture  in  the  amount  of 
$820,000. 


9.  Award  of  Professional  Services  Contract  - Exper  Aircraft  Noise  Event 
Analysis 

Harris  Miller.  Miller  & Hanson  Inc. 

$250.000 

Resolution  authorizing  a Professional  Services  Contract  with  Harris  Miller,  Miller 
& Hanson  Inc.  to  provide  expert  aircraft  noise  event  analysis  in  support  of  the 
Airport’s  noise  mitigation  efforts  - $250,000. 


10.  Award  of  Professional  Services  Agreement  for  Environmental  Consulting 
Services  - LSA  Associates.  Inc.  - $280.000.00 

Resolution  approving  Professional  Services  Agreement  for  $280,000  with  LSA 
Associates,  Inc.  to  provide  environmental  consulting  services  and  secure 
resource  agency  approvals  for  Airport  projects. 
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11.  Modification  No.  1 to  Agreement  for  Airport  Security  Consulting  Services 
George  G.  Teebav 
$150.000 

Resolution  approving  Modification  No.  1 to  the  agreement  with  George  G. 
Teebay  for  airport  security  consulting  services  in  the  amount  of  $150,000 
increasing  the  total  contract  amount  from  $49,000  to  $199,000  starting  July  1, 
1999  through  June  30,  2002. 


12.  Modification  to  Professional  Legal  Services  Agreement 
(Noise/Environmental  Contract)  with  Morrision  & Foerster 
$500.000 

Resolution  approving  Modification  to  Professional  Legal  Services  Agreement 
(Noise/Environmental  contract)  with  Morrison  & Foerster  to  increase 
compensation  by  the  amount  of  $500,000;  all  other  terms  and  conditions  of  the 
contract  to  remain  in  full  force  and  effect. 


13.  Modification  to  Legal  Services  Agreement  with  Hanson.  Bridaett  Marcus. 
Vlahos  & Rudv  Relating  to  Labor  and  Employment  Law  Matters 
$150.000 

Resolution  approving  Modification  to  Legal  Services  July  1,  1999  through  June 
30,  2002  Agreement  with  Hanson,  Bridgett,  Marcus,  Vlahos  & Rudy  to  increase 
funding  by  the  amount  of  $150,000. 


14.  Modification  to  Professional  Legal  Services  Agreement  with  Law  Firm  of 
Richard  H.  Jordan  - $45.000.00 


15.  Reimbursement  to  San  Francisco  Foreign  Flag  Carriers  (SFFFC)  for 
Providing  Additional  Security  Guard  Staffing  to  the  Airport 
$410.000.00 

Resolution  authorizing  reimbursement  to  San  Francisco  Foreign  Flag  Carriers 
for  providing  additional  security  guard  staffing  at  eight  (8)  airfield  access  doors 
in  the  Airport 
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16.  Acquisition  of  A Rare  Book  Collection  for  the  San  Francisco  Airport 
Museums  (SFO  Museums)  Aviation  Library 

Resolution  approving  the  acquisition  of  a Rare  Book  Collection  for  the  San 
Francisco  Airport  Aviation  Library,  Archive  and  Museum  at  an  acquisition  cost 
of  $200,000. 


17.  Grant  Application  for  Spur  Trail 

Resolution  authorizing  staff  to  apply  for  a $100,000  California  Coastal 
Conservancy  grant  to  fund  a portion  of  the  proposed  North  Access  Road  Spur 
Trail. 


I.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


J.  CORRESPONDENCE: 


K.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


L.  ADJOURNMENT: 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  April  20,  1999 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  DIRECTOR’S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  ITEMS  RELATING  TO  THE  MASTER  PLAN  PROJECTS 

G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  NEW  BUSINESS 

J.  CORRESPONDENCE 

K.  CLOSED  SESSION 

L.  ADJOURNMENT 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  April  20,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  March  19,  1999 


D.  DIRECTOR’S  REPORTS: 

1.  Master  Plan  Quarterly  Update 

Report  on  the  status  of  the  Master  Plan  Projects  as  of  March  15,  1999,  in 
accordance  with  the  Baseline  Budget  and  Schedule. 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

2.  Resolution  Regarding  the  Sale  of  Airport  Revenue  Bonds.  Issue  23  and 
the  Delegation  of  Authority  to  the  Airport  Director  within  Certain 
Parameters  Established  by  the  Commission 

Resolution  regarding  the  sale  of  $250  million  in  Airport  Revenue  Bonds  to 
finance  a portion  of  the  Near-Term  Master  Plan,  and  the  delegation  of  authority 
to  the  Airport  Director  to  implement  the  bond  sale  within  certain  parameters 
established  by  the  Commission. 
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G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 


3.  Authorization  to  Conduct  a Pre-Qualification  Process  for  the  Airport 
Employee  Parking  Operation  Agreement 

Resolution  authorizing  staff  to  conduct  a pre-qualification  process  for  the  Airport 
Employee  Parking  Facilities  Agreement,  a Small  Business  Set-aside. 


4.  Award  of  Contract  No.  3546R 

Runway  28L  - 10R  Overlay  and  Reconstruction 
DeSilva  Gates  Construction.  Inc. 

S1 1.205.840 

Resolution  awarding  Contract  No.  3546R,  Runway  28L  - 10R  Overlay  and 
Reconstruction  to  the  lowest  responsive,  responsible  bidder,  DeSilva  Gates 
Construction,  Inc.  in  the  amount  of  $1 1 ,205,840. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  the  Master  Plan: 

5.  Modification  No.  1 to  Professional  Services  Contract  5600.4  - Materials 
Testing  & Special  Inspection  Services  for  South  & North  International 
Garages 

Kleinfelder- $848.000 


Resolution  authorizing  Modification  No.  1 to  Kleinfelder’s  Professional  Services 
Agreement  for  Testing  & Special  Inspection  Services  for  the  South  & North 
International  Garages  in  the  amount  of  $848,000. 

Funding  for  this  Modification  will  be  provided  by  $650,685  previously  budgeted 
for  Materials  Testing  for  the  North  International  Parking  Garage  and  an 
additional  budget  of  $197,315  will  be  transferred  from  Contract  No.  5600, 
Administrative  Budget  and  CIP  funds  with  no  impact  to  the  Master  Plan 
Baseline  Budget. 
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6.  Modification  No.  3 of  Professional  Services  Agreement  with  Transit 

Guidewav  Consultants  for  the  Airport  Rail  Transit  (ART)  Guideway  and 
Fixed  Facilities  Contract  No.  5700  - Budget  Transfers:  $670.000 

Resolution  approving  Modification  No.  3 of  Professional  Services  Agreement 
for  the  Airport  Rail  Transit  (ART)  Guideway  and  Fixed  Facilities,  Contract  No 
5700,  with  Transit  Guideway  Consultants,  A Joint  Venture  of  Parsons, 
Brinckerhoff,  Quade  and  Douglas,  Inc./Manna  Consultants,  Inc/MG 
Engineering,  in  the  amount  of  $670,000.  These  services  are  necessary  to 
incorporate  system  vendor  requirements  into  the  construction  documents,  and 
to  provide  additional  construction  phase  services. 

Funding  for  this  modification  will  come  from  budget  transfers  from  existing 
budgets  for  related  projects,  and  from  the  Airport’s  contribution  to  the  BART 
SFO  Extension.  This  modification  will  not  increase  the  funding  requirements  of 
the  Master  Plan. 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

7.  Renew  Contract  with  DuDell  & Associates.  Inc,  to  Provide  a Media 
Campaign  to  Promote  Shared  Ride  Options  to  SFO 

Resolution  exercising  the  first  of  four  annual  renewal  options  for  the  time  and 
materials  contract  with  DuDell  & Associates,  Inc.,  to  provide  a media  campaign 
to  promote  shared  ride  options  to  SFO,  for  the  period  of  June  28,  1999  through 
June  27,  2000,  with  a budget  not  to  exceed  $450,000. 


8.  Acquisition  of  a Rare  Book  Collection  for  the  San  Francisco  Airport 
Museums  (SFO  Museums)  Aviation  Library 

Resolution  approving  the  acquisition  of  a Rare  Book  Collection  for  the  San 
Francisco  Airport  Aviation  Library,  Archive  and  Museum  at  an  acquisition  cost 
of  $200,000. 


Award  of  Professional  Legal  Services  Contract  witv  Remv,  Thomas  & 
Moose.  LP  - $50.000 


10.  Professional  Services  Contract  with  The  California  Academy  of  Sciences 
$150.000 

Resolution  approving  a Professional  Services  Contract  with  the  California 
Academy  of  Sciences  to  develop  a comprehensive  computerized  database  of 
species  for  the  San  Francisco  Bay  fishes,  invertebrates,  and  shore  plants  that 
would  be  impacted  by  reconfigured  runways.  Not  to  exceed  $150,000. 
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11.  Modification  No.  3 to  Smarte  Carte’s  Lease  No.  91-0021  for  Provisioning  of 
Luaqaae  Carts  at  the  Rental  Car  Facility  until  the  AirTrain  is  Operational 
and  Authorizing  a Rental  Credit  - Not-to-Exceed  $12.000 

Resolution  approving  Modification  No.  3 to  Smarte  Carte’s  Lease  No.  91-0021 
for  an  interim  Free  Cart  Program  in  the  Rental  Car  Facility  (“RAC”)  and  a one- 
time rental  credit  of  $12,000  for  Smarte  Carte’s  providing  free  carts  during  the 
first  week  of  the  RAC  operation. 


12.  Airport  Shuttle  Bus  Service  Agreement 

Resolution  adjusting  annual  cost  per  hour  rate  to  $31.96  and  incremental  rate 
to  $26.99,  authorizing  management  fee  reflecting  additional  service  in  the 
amount  of  $13,400,  and  reimbursing  contractor  for  actual  employee  benefit 
costs  paid  in  the  amount  of  $5,375.14. 


13.  Contract  Modification  for  the  Corporation  of  the  Fine  Arts  Museums 
Conservation  Laboratory  Contract  $25.000 

Resolution  approving  a contract  Modification  with  the  Corporation  of  the  Fine 
Arts  Museums  Conservation  Laboratory  Contract  in  the  amount  of  $25,000  for 
conservation  services  needed  for  the  New  International  Terminal  activation. 


14.  Consent  to  Assignment  of  AMR  Combs.  Inc.  Fixed  Base  Operation 

Services  Operating  Agreement  to  Signature  Flight  Support  Corporation 


15.  Revised  Tenant  Improvement  Guide 


16.  Modification  No.  2 to  Contract  No.  3606C 

Abatement  and  Demolition  of  Various  Facilities  and  Utility  Construction 
Work  - $700.000 


17.  Bid  Call  - Contract  No.  3851A 

International  Terminal  Third  Floor  HVAC  Renovation 


18.  Bid  Call  - Contract  No.  4181 

Airport  Facilities  Mechanical  Systems  Improvement 

| 
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19.  Bid  Cali  - Contract  No.  4042 

North  Terminal  Mechanical  Rooms  - Modification  of  Pressurized  Doors 


NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


CORRESPONDENCE: 


CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.1 1 on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(a)  to  confer  with  legal  counsel  regarding  pending  litigation 
entitled  the  City  and  County  of  San  Francisco  vs  ARCO;  and  Government  Code 
Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation.  . 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


ADJOURNMENT: 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  May  4,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  DIRECTOR’S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  ITEMS  RELATING  TO  THE  MASTER  PLAN  PROJECTS 

G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  NEW  BUSINESS 

J.  CORRESPONDENCE 

K.  CLOSED  SESSION 

L.  ADJOURNMENT 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  May  4, 1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  April  6,  1999. 


D.  DIRECTOR’S  REPORTS: 

1.  Status  Report  on  the  Runway  Reconfiguration  Feasibilty  Study 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

2.  Modification  No.  12  to  Contract  No.  5500E 
International  Terminal  General  Construction 

Tutor-Saliba  Corporation.  Perini  Corporation  and  Buckley  & Company.  Inc. 
$28.000.000 

Resolution  approving  Modification  No.  12  to  Contract  No.  5500E,  International 
Terminal  General  Construction,  with  Tutor-Saliba  Corporation,  Perini  Corporation 
and  Buckley  & Company,  Inc.  (TSPB),  in  the  amount  of  $28,000,000  for 
compensating  contractors  for  impacts  associated  with  airline  initiated  changes, 
concession  expansion,  design  changes  to  facilitate  construction  and 
unanticipated  site  conditions.  Funding  source  for  this  modification  is  the  Master 
Plan  Management  Reserve. 
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G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 


3.  Authorization  to  Lease  Space  at  the  Airport  to  Wireless  Communications 
Service  Providers  According  to  the  Approved  Business  Terms 

Resolution  approving  the  business  terms  for  leasing  wireless  communications 
sites  at  the  Airport  and  authorizing  staff  to  lease  space  at  the  Airport  to  wireless 
communications  service  providers  at  an  annual  cost  of  approximately  $60,000, 
based  on  .0015  cents  per  passenger. 


4.  Proposed  Airport  Concession  Bond  and  Loan  Assistance  Program  for 
Disadvantaged  Business  Enterprises  (DBE) 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  the  Master  Plan: 

5.  Modification  No.  5 of  Professional  Services  Agreement.  Contract  No. 
5520CM.  Boarding  Area  G 

Lehrer  McGovern  Bovis.  Inc./F.E.  Jordan  Associates.  Inc./Cabellon 
Associates.  Inc.  $497.000 

Resolution  approving  Modification  No.  5 of  Professional  Services  Agreement, 
Contract  No.  5520CM,  Boarding  Area  G,  Construction  Management  with  Lehrer 
McGovern  Bovis,  Inc./F.E.  Jordan  Associates,  Inc./Cabellon  Associates,  Inc.  in 
the  amount  of  $497,000.  This  modification  is  to  extend  the  construction 
management  services  for  Boarding  Area  G.  Funding  source  is  Master  Plan 
Management  Reserve. 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

6.  Modification  No.  10  to  State  Legislative  Advocacy  Services  Contract 
Kenyon  and  Edelstein 
$72.000 

Resolution  approving  Modification  No.  10  of  the  Airport’s  Professional  Services 
Contract  with  Kenyon  and  Edelstein  for  State  Legislative  Advocacy  Services  for 
Fiscal  Year  1999-2000,  in  the  amount  of  $72,000. 


# 
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Modification  No.  2 to  Legislative  Advocacy  Services  Contract 
Smith.  Dawson  and  Andrews  - $48.000 

Resolution  approving  Modification  No.  2 of  the  Airport’s  Professional  Services 
Contract  with  Smith,  Dawson  and  Andrews  for  Legislative  Advocacy  Services  in 
Washington,  DC  for  Fiscal  Year  1999-2000,  in  the  amount  of  $48,000. 


Modification  No.  1 to  the  Professional  Services  Contract  for  Thomas  Parks 
- $40.000 

Resolution  authorizing  a Modification  No.  1 to  the  Professional  Services 
Contract  for  Thomas  Parks  to  continue  his  services  as  an  Airport  liaison  to  the 
Peninsula  cities  and  communities  concerning  aircraft  noise  issues  - $40,000. 


Authorization  to  Issue  a Request  for  Proposals  for  a New  Contract  for 
Average  Vehicle  Ridership  Surveys  of  Ground  Transportation  Operators 

Resolution  authorizing  staff  to  issue  a Request  for  Proposals  (RFP)  for  a new 
contract  to  conduct  Average  Vehicle  Ridership  Surveys  of  Ground 
Transportation  Operators  for  a budget  not  to  exceed  $50,000. 


10.  Bid  Call  - Contract  No.  4184 

As-Needed  Electrical  Construction/Repairs  1999-2000 

Resolution  approving  the  scope,  budget,  and  schedule  for  Contract  No.  4184, 
As-Needed  Electrical  Construction/Repairs,  1999-2000  and  authorizing  the 
Director  to  call  for  bids  when  ready. 


11.  Bid  Call  - Contract  No.  4185 

As-Needed  Telecommunications  Construction/Repairs  1999-2000 

Resolution  approving  the  scope,  budget  and  schedule  for  Contract  No.  4185, 
As-Needed  Telecommunications  Construction/Repairs  1999-2000  and 
authorizing  the  Director  to  call  for  bids  when  ready. 


12.  Bid  Call  - Contract  No.  5606A 
Permit  Bureau  Relocation 

Resolution  approving  the  scope,  budget  and  schedule  for  Contract  No.  5606A, 
Permit  Bureau  Relocation  and  authorizing  the  Director  to  call  for  bids  when 
ready.  The  construction  budget  for  this  work  is  funded  from  the  Airport’s 
Capital  Improvement  Program  funds  with  no  impact  on  the  Master  Plan 
Baseline  Budget. 
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13.  Bid  Call  - Contract  No.  4167 

Parking  Garage  Core  “G”  Ventilation  Improvement 

Resolution  approving  the  scope,  budget,  and  schedule  for  Contract  No.  4167, 
Parking  Garage  Core  G Ventilation  Improvement. 


I.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


J.  CORRESPONDENCE: 


K.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation.  . 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


L.  ADJOURNMENT: 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  May  18,  1999 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ITEMS  INITIATED  BY  COMMISSIONERS 

E.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

F.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

G.  NEW  BUSINESS 

H.  CORRESPONDENCE 

I.  CLOSED  SESSION 

J.  ADJOURNMENT 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 
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Tuesday,  May  18,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meetings  of  April  20,  1999 

and  May  4,  1999. 


D.  ITEMS  INITIATED  BY  COMMISSIONERS: 

I 


E.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

1.  Award  of  Financial  Advisory  Services  Contract  in  Connection  with  the 
Airport’s  Capital  Program 

Siebert  Brandford  Shank  & Co.  and  the  Joint  Venture  of  Public  Financial 
Management  and  the  Chapman  Company  - $3.735.000 

Resolution  awarding  a maximum  of  $3,735,000  for  Financial  Advisor  Contracts 
to  Siebert  Brandford  Shank  & Co.  and  to  the  Joint  Venture  of  Public  Financial 
Management  and  the  Chapman  Company  in  Connection  with  the  Airport’s 
Capital  Program. 


2.  Award  of  Contract  No.  3606K 

On-Call  Environmental  Remediation  Phase  III  Removal  and  Disposal  of 
Contaminated  Soil.  Sludge,  and  Other  Related  Environmental  Work 
Ogiso  Environmental  - $1.942.585 

Resolution  awarding  Contract  No.  3606K,  On-Call  Environmental  Remediation 
Phase  III  removal  and  disposal  of  contaminated  Soil,  Sludge,  and  other  related 
environmental  work  in  the  amount  of  $1 ,942,585. 
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3.  Modification  No.  7 to  Airline  Liaison  Office  Agreement 
$1.6  miiion 

Resolution  approving  Modification  No.  7 to  the  Airline  Liaison  Office  agreement 
to  extend  the  agreement  to  June  30,  2000,  with  additional  compensation  of 
$1.6  million. 


4.  Bid  Call  - Contract  No.  5500S 

Aviation  Library.  Archive  and  Museum 

Resolution  approving  the  Scope,  Budget  and  Schedule  for  Contract  No.  5500S, 
Aviation  Library,  Archive  and  Museum,  and  authorizing  the  Airport  Director  to 
call  for  bids  when  ready. 


5.  Use  of  the  Design/Build  Ordinance  for  the  Airport  Hotel  Project 

Resolution  that  1)  determines  that  use  of  the  Design/Build  Ordinance  (Section 
6.09  of  the  Administrative  Code)  for  the  Airport  hotel  project  is  necessary, 
appropriate,  and  in  the  public’s  best  interest;  and  2)  authorizes  the  Director  to 
notify  the  Board  of  Supervisors  of  the  Airport’s  intention  to  seek  design,  build, 
and  operate  proposals. 


6.  Approval  of  Business  Terms  and  Qualifications  Requirements 
New  international  Terminal  Fine  Dining  Restaurant 


F.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

7 . Retirement  Resolution  for  Mr.  Steve  Pristavok 


8.  Award  of  Contract  No.  4000 

Roofing  and  Waterproofing  Specialist  for  Building  Envelope  Remediation 
- Professional  Services 
Ailana-Lippert.  Inc.  - $529.200 

Resolution  awarding  Contract  No.  4000,  Roofing  and  Waterproofing  Specialist 
Services  for  Building  Envelope  Remediation  - Professional  Services  to  Ailana- 
Lippert,  Inc.,  in  the  amount  of  $529,200. 
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9.  Award  of  Contract  No.  4021 

Terminal  Upper  Level  Viaduct  - Concrete  Repair 
M.H.  Construction  Management  Co.  - $374.840 

Resolution  to  award  Contract  No.  4021,  Terminal  Upper  Level  Viaduct  - 
Concrete  Repair,  to  the  lowest  responsive,  responsible  bidder,  M.H. 
Construction  Management  Co.,  in  the  amount  of  $374,840. 


10.  Award  of  Contract  No.  3935 
Emergency  Carpet  Repair 
Resource  and  Design.  Inc.  - $137.900 

Resolution  awarding  Contract  No.  3935,  Emergency  Carpet  Repair  to  Resource 
and  Design,  Inc.,  in  the  amount  of  $137,900. 


11.  Modification  No.  1 to  the  Maintenance  Agreement  with  Marconi  Aerospace 
Defense  System  Inc 
$321.498 

Resolution  authorizing  Modification  No.  1 to  the  Maintenance  Agreement  with 
Marconi  Aerospace  Defense  System  Inc.  to  expand  the  scope  of  maintenance 
work  to  be  performed  and  increase  the  dollar  amount  by  $321 ,498  for  a total 
Maintenance  Agreement  not  to  exceed  $613,132. 


12.  Award  of  Shoeshine  Service  Lease 
North  Terminal  Shines 
Minimum  Annual  Guarantee:  $5.000 

Resolution  awarding  the  Shoeshine  Service  Lease  to  North  Terminal  Shines,  a 
Small  Business  Enterprise  Set-Aside. 


13.  Bid  Call  - Contract  No.  4201 

West  Field  Road  (Road  6)  Improvements 

Resolution  to  approve  the  scope,  budget,  and  schedule  for  Contract  No.  4201, 
West  Field  Road  (Road  6)  Improvements,  and  to  authorize  the  Director  to  call 
for  bids  when  ready. 


14.  Authorization  to  Conduct  Pre-bid  Conference  for  New  International 
Terminal  Discretionary  Store  Lease 
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15.  Authorization  to  Conduct  Pre-Bid  Conference  for  Two  Automated  Teller 
Machine  (ATM)  Service  Leases  for  the  New  International  Terminal 

Resolution  authorizing  staff  to  conduct  a Bid  Conference  for  two  ATM  Service 
Leases  and  approving  the  proposed  minimum  qualifications  and  lease 
specifications. 


16.  Authorization  to  Conduct  Pre-Request  for  Qualification/Proposal/Bid 
(RFQ/P/Bid)  Conference  for  the  North  Terminal  Hub  Principal  Retail 
Concession  Lease 

Resolution  authorizing  staff  to  conduct  a Pre-RFQ/P/Bid  Conference  for  the 
North  Terminal  Hub  Principal  Retail  Concession  Lease  and  approving  the 
proposed  minimum  qualifications  and  lease  specifications. 


17.  Approval  of  Holdover  of  San  Francisco  Foreign  Flag  Carriers  Right-Of- 
Way  Agreement 

Resolution  authorizing  month-to-month  holdover  of  the  San  Francisco  Foreign 
Flag  Carriers  Right  of  Way  Agreement. 


18.  Modification  No.  8 of  American  Airlines.  Inc.’s  Lease  and  Use  Agreement 

Resolution  modifying  American  Airlines,  Inc.’s  Lease  and  Use  Agreement  No. 
82-01 1 1 to  modify  the  premises  description  in  the  North  Terminal. 


NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


CORRESPONDENCE: 
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CLOSED  SESSION: 


Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation.  . 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


J.  ADJOURNMENT: 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  June  1,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  DIRECTOR’S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  ITEMS  RELATING  TO  THE  MASTER  PLAN  PROJECTS 

G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  NEW  BUSINESS 

J.  CORRESPONDENCE 

K.  CLOSED  SESSION 

L.  ADJOURNMENT 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http  ://www.  ci . sf . ca . us/eth  ics/. 
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AIRPORT  COMMISSION  CALENDAR 
Tuesday,  June  1,  1999 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER: 

B.  ROLL  CALL: 

C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  May  18,  1999. 

D.  DIRECTOR’S  REPORTS: 

1.  Airfield  Development  Program  - Public  Involvement  and  Project  Scoping 

) 

E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

2.  Modification  No.  2 to  Contract  No.  5905A 

Inbound  and  Outbound  Ramps  and  Structures 
Myers/Kulchin-Condon.  A Joint  Venture 
$3.650.000 

Resolution  approving  Modification  No.  2 to  Contract  No.  5905A,  Inbound  and 
Outbound  Ramps  and  Structures,  with  Myers/Kulchin-Condon,  A Joint  Venture, 
to  incorporate  the  Realignment  of  South  McDonnell  Road. 

Modification  in  the  amount  of  $3,650,000  funded  from  Contract  No.  5903C,  R-2 
final  Widening  South,  and  Contract  No.  5601 H,  Utility  Relocations  Phase  6,  with 
no  impact  on  the  Master  Plan  Baseline  Budget  or  Baseline  Schedule. 
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Modification  No.  2 to  Contract  No.  5500J 

SFIA  North  Connector  Package  General  Construction 


Diliinaham  Construction 
$1.875.733.53 


Resolution  approving  Modification  No.  2 to  Contract  5500J,  SFIA  North 
Connector  Package  General  Construction  with  Dillingham  Construction,  in  the 
amount  of  $1,875,733.53,  for  work  related  to  sesign  changes  to  facilitate 
construction  and  unforeseen  obstruction. 


Funding  sources  are  Construction  Contingency  and  Management  Reserve. 


ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

4.  Award  of  Professional  Services  Contract  for  Public  Relations  Services  for 
the  Runway  Reconfiguration  Program 
Solem  & Associates 
$500.000 

Resolution  awarding  a Professional  Services  Contract  for  Public  Relations 
Services  for  the  Runway  Reconfiguration  Program  to  Solem  and  Associates,  for 
an  amount  not  to  exceed  $500,000. 


5.  Award  of  Shoeshine  Service  Lease 
North  Terminal  Shines 
Minimum  Annual  Guarantee:  $5.000 

Resolution  awarding  the  Shoeshine  Service  Lease  to  North  Terminal  Shines,  a 
Small  Business  Enterprise  Set-Aside,  with  a minimum  annual  guarantee  of 
$5,000. 


6.  Certification  of  Eligible  Bidder  and  Authorization  to  Negotiate  Management 
Fee  for  the  Airport  Employee  Parking  Facilities  Operating  Agreement 


7.  Modification  No.  7 - Airport  Feasibility  Consultant  Services 
John  F.  Brown  Company 
$985.000 

Resolution  approving  Modification  No.  7 to  the  Airport  Feasibility  Consultant 
Services  Contract  with  the  John  F.  Brown  Company,  in  the  amount  of  $985,000 
and  extending  the  contract  term  to  June  30,  2005. 
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CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 
Consent  Items  Relating  to  the  Master  Plan: 


8. 


Modification  No.  5 to  Professional  Services  Agreement  Contract  No.  5520 
for  Boarding  Area  G 


Resolution  approving  Modification  No.  5 of  Professional  Services  Agreement, 
Contract  No.  5520,  Boarding  Area  G Professional  Services  with  Hellmuth,  Obata 
& Kassabaum  in  the  amount  $658,499.  This  modification  is  for  extending 
construction  administration  services,  preconditioned  air/400  Hertz  changes, 
security  & special  system  changes,  and  artwork  changes  for  Boarding  Area  G. 

Funding  sources  are  Master  Plan  Management  Reserve,  Security  and  Special 
systems,  and  Art  Enrichment  budgets. 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

9.  Award  of  Contract  No.  4126  - Utility  Service  Repairs  and  Miscellaneous 
Work.  FY  1999/00 
JMB  Construction.  Inc.  - $449.450 

Resolution  awarding  Contract  No.  4126,  Utility  Service  Repairs  and 
Miscellaneous  Work,  FY  1999/00  to  JMB  Construction,  Inc.,  in  the  amount  of 
$449,450. 


10.  Award  of  Contract  No.  5500.2  - Architectural/Engineering  Professional 
Services  for  the  New  Airport  Senior  Administrative  Offices  in  the  New 
International  Terminal 
TGA  Architects.  Inc.  - $308.000 

Resolution  awarding  Contract  No.  5500.2,  Architectural/Engineering  Professional 
Services  for  the  New  Airport  Senior  Administrative  Offices  in  the  New 
International  Terminal  to  TGA  Architects,  Inc.  in  the  amount  of  $280,000,  plus  an 
allowance  of  $28,000  for  additional  services,  for  a total  amount  of  $308,000  to 
be  funded  from  Capital  Improvement  Project  (CIP)  funds  with  no  impact  on  the 
Master  Plan  Baseline  Budget. 


11.  Award  of  Contract  No.  4076 

International  Terminal  F.I.S.  Re-carpet 
Resource  and  Design.  Inc.  - $316.815 

Resolution  awarding  Contract  No.  4076,  International  Terminal  F.I.S.  Re-carpet 
to  Resource  and  Design,  Inc.,  in  the  amount  of  $316,815. 
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12.  Award  of  Contract  No.  4117 

Airport  Facilities  HVAC  Improvement 
Newcomb  Mechanical  - $288.559 

Resolution  awarding  Contract  No.  4117,  Airport  Facilities  HVAC  Improvement,  to 
Newcomb  Mechanical  in  the  amount  of  $288,559. 


13.  Award  of  Professional  Services  Contract  for  the  Planning  and  Execution  of 
Special  Events  for  the  Opening  of  the  New  International  Terminal 
SI  50.000 

Resolution  awarding  a Professional  Services  Contract  for  the  planning  and 
execution  of  special  events  for  the  opening  of  the  New  International  Terminal  to 
Rita  Barela  Productions,  a certified  M/WBE  in  the  amount  of  $150,000. 


14.  Award  of  Professional  Legal  Services  Contract 

Hopkins  & Sutter  / Sheppard.  Mullin.  Richter  & Hampton  / Berliner*Cohen  / 

Erickson.  Beasley.  Hewitt  & Wilson 

S100.000 

Resolution  approving  the  award  of  professional  legal  services  agreements  to  the 
law  firms  of  Hopkins  & Sutter  / Sheppard,  Mullin,  Richter  & Hampton  to  serve  as 
outside  counsel  for  land  use/environmental  issues,  and  Berliner*Cohen  and 
Erickson,  Beasley,  Hewitt  & Wilson  to  serve  as  outside  counsel  for  eminent 
domain  matters,  at  an  initial  cost  of  $100,000  each. 


15.  Modification  No.  21  to  Professional  Legal  Services  Agreement 
Morrison  & Foerster.  LLP 
$500.000 

Resolution  approving  Modification  No.  21  to  Professional  Legal  Services 
Agreement  (Noise/Environmental  Contract)  with  Morrison  & Foerster  to  increase 
compensation  by  the  amount  of  $500,000;  all  other  terms  and  conditions  of  the 
contract  to  remain  in  full  force  and  effect. 


16.  Modification  No.  12  to  Legal  Services  Contract 

Howard.  Rice.  Nemerovski.  Canady.  Falk  & Rabkin 

imooo 

Resolution  approving  Modification  No.  12  to  Legal  Services  Contract  with  law 
firm  of  Howard,  Rice,  Nemerovski,  Canady,  Falk  & Rabkin  to  broaden  scope  of 
services  to  include  land  use/environmental  law  matters  and  increase 
compensation  by  the  amount  of  $100,000;  all  other  terms  and  conditions  of 
contract  to  remain  in  full  force  and  effect. 
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17.  Modification  No.  1 to  Professional  Services  Contract  for  the  Development 
and  implementation  of  an  Airline  Expansion/Business  Growth  Coalition 
MacKenzie  Communications 
$100.000 

Resolution  authorizing  Modification  No.  1 to  Professional  Services  Contract  with 
MacKenzie  Communications  for  the  Development  and  Implementation  of  an 
Airline  Expansion/Business  Growth  Coalition  to  increase  the  amount  by 
$100,000  and  to  extend  the  term  from  July  1,  1999  through  June  30,  2000. 


18.  Modification  No.  4 to  Professional  Services  Agreement  to  Provide 

Consultant  Services  in  Connection  with  the  Airport  Medical  Clinic  Program 

Dr.  Lawrence  A.  Smookler 

$130.000 

Resolution  approving  Modification  No.  4 to  the  Professional  Services  Agreement 
with  Dr.  Lawrence  A.  Smookler  to  provide  consultant  services  in  connection  with 
the  Airport  Medical  Clinic  Program  in  the  amount  not-to-exceed  $130,000  for  FY 
1999/00. 


19.  Authorization  to  Accept  Qualifications/Proposals  and  Bids  for  the  New 
International  Terminal  Bookstore/Cafe  Lease 

Resolution  approving  the  Lease  specifications  and  authorizes  staff  to  accept 
Qualifications/Proposal  and  Bids  for  the  New  International  Terminal 
Bookstore/Cafe  Lease. 


20.  Authorization  to  Accept  Proposals  for  the  Turn-Key  Public 
Communications  Service  Lease 

Resolution  approving  the  lease  specifications  and  authorizing  staff  to  accept 
proposals  for  the  Turn-Key  Public  Communications  Services  Lease. 


21.  Lease  of  Off-Airport  Office  Space 

Resolution  approving  the  City’s  Lease  of  off-Airport  office  space  at  1828  El 
Camino  Real,  Burlingame,  California,  between  Independent  Holding,  LLC,  as 
Landlord  and  City  and  County  of  San  Francisco,  acting  by  and  through  its  Airport 
Commission,  as  Lessee  for  an  annual  rent  of  $208,639.80. 


Calendar,  June  1,  1999,  Page  7 


22.  Garage  Taxi  Staging  Area  Mobile  Catering  Truck  Leases  “A”  and  “B”  - 
Exercise  First  One-Year  Option 
Fresh  and  Natural 

Resolution  exercising  first  option  of  Garage  Taxi  Staging  Area  Mobile  Catering 
Truck  Leases  “A"  and  “B”  with  Fresh  and  Natural. 


23.  Acceptance  and  Expenditure  of  Recurring  FAA  Funding  for  K-9  Explosives 
Detection  Team  Program 

Resolution  authorizing  the  acceptance  and  expenditure  of  recurring  FAA  funding 
of  $312,500  and  additional  funds  received  thereafter  for  the  K-9  explosives 
detection  team  program. 


I.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


J.  CORRESPONDENCE: 


K.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(a)  to  confer  with  legal  counsel  regarding  pending  litigation 
entitled  the  City  and  County  of  San  Francisco  vs  ARCO;  and,  Government  Code 
Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions  held 
in  Closed  Session. 


L.  ADJOURNMENT: 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  June  15, 1999 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ANNOUNCEMENT  BY  SECRETARY 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  ITEMS  RELATING  TO  THE  MASTER  PLAN  PROJECTS 

G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  NEW  BUSINESS 

J.  CORRESPONDENCE 

K.  CLOSED  SESSION 

L.  ADJOURNMENT 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  June  15, 1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  June  1 , 1 999 


D.  ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of  Resolution  No. 

99-0190  regarding  settlement  of  a 
claim  from  Shine  ‘Em  Up  in  connection 
with  award  of  the  Shoeshine 
Concession  Lease  at  the  closed 
session  of  June  1 , 1 999. 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

1.  Modification  No.  13  to  Contract  No.  5500E 
International  Terminal  General  Construction 
T utor-Saliba/Perini/Buckley 
$10.216.434 

Resolution  approving  Modification  No.  13  to  Contract  No.  5500E,  International 
Terminal  General  Construction  with  Tutor-Saliba/Perini/Buckley,  A Joint 
Venture,  in  the  amount  of  $10,216,434,  for  work  related  to  Airline  revisions, 
design  changes  to  facilitate  construction,  unanticipated  conditions  and  change 
impact  mitigation.  Funding  sources  are  current  budget  and  Management 
Reserve. 
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G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 


2.  SFO  Agreements  to  Fund  Wetland  Mitigation  Projects  for  Permit  #2 

Resolution  approving  SFO’s  Wetland  Mitigation  Plan  Permit  #2  and  authorizing 
the  Director  to  enter  into  agreements  to  implement  the  Plan  as  mitigation  for 
wetlands  filled  for  Master  Plan  and  Capital  Improvement  projects  with  a 
maximum  budget  not-to-exceed  $9,500,000. 


3.  Award  of  Professional  Services  Contract  to  Prepare  the  Environmental 
Impact  Statement  (EIS)  and  Environmental  Impact  Report  (EIR)  for  SFO’s 
Airfield  Development  Program 
URS  Greiner  Woodward  Clyde 
$1.100.000 

Resolution  awarding  a Professional  Services  Contract  to  URS  Greiner 
Woodward  Clyde  to  prepare  the  Environmental  Impact  Statement  (EIS)  and 
Environmental  Impact  Report  (EIR)  for  SFO’s  proposed  Airfield  Development 
Project,  and  approving  a not-to-exceed  budget  of  $1,100,000  for  Phase  1 of  the 
effort. 


4.  Award  of  Professional  Services  Contract  to  Provide  Environmental 

Review  and  Permit  Assistance  for  SFO’s  Airfield  Development  Program 

________  — 

Resolution  awarding  a Professional  Services  Contract  to  Environmental 
Science  Associates  to  provide  environmental  review  and  permit  assistance  for 
SFO’s  proposed  Airfield  Development  Program  and  approving  a not-to-exceed 
budget  of  $350,000  for  Phase  1 of  this  effort. 


5.  Award  of  Runway  Reconfiguration  Public  Relations  Contract 
Solem  & Associates 
$250.000 

Resolution  awarding  the  Runway  Reconfiguration  Contract  for  Public  Relations 
Services  to  Solem  and  Associates,  for  an  amount  not  to  exceed  $250,000. 


6.  Authorization  to  Conduct  a Pre-bid  Conference  for  the  Foreign  Currency 
Exchange  Lease  for  the  New  International  Terminal  Complex  and  Current 
Terminal  Buildings 
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7.  Approve  Inclusion  of  Language  to  Hotel  and  Food  and  Beverage 
Concession  Leases  Consistent  with  the  City  and  County  of  San 
Francisco’s  “Card  Check  Ordinance”  No.  990298 

Resolution  approving  language  to  be  included  in  the  Hotel  and  Food  and 
Beverage  Leases  that  is  consistent  with  the  City  and  County  of  San  Francisco’s 
“Card  Check  Ordinance”  No.  990298  requiring  certain  labor  representation 
procedures  in  hotel  or  restaurant  development  projects  in  which  the  City  has  a 
proprietary  interest,  regardless  of  the  number  of  employees  employed  by  the 
concessionaire. 


8.  Award  of  Professional  Services  Contract  for  the  Development  and 
implementation  of  a Public  Relations  Campaign  to  Open  the  New 
International  Terminal 


$540.000 


Resolution  awarding  Professional  Services  Contract  for  the  Development  and 
Execution  of  a Public  Relations  and  Community  Outreach  Campaign  to  open 
the  new  International  Terminal  to  Reputation  Management,  a certified  WBE,  in 
an  amount  not  to  exceed  $540,000  for  eighteen  months. 


9.  Adoption  of  Fiscal  Year  1999/00  Rates  and  Charges 

Resolution  (1)  establishing  aircraft  landing  fee  rates,  minimum  landing  fee 
rates,  terminal  space  rental  rates,  cargo  space  rental  rates,  outdoor  aircraft 
storage  rates  for  commercial  aircraft,  outdoor  storage  rates  for  general  aviation 
aircraft,  jet  bridge  rental  rates,  in-transit  lounge  rental  rates,  sewage/wastewater 
treatment  rates,  water  rates,  trip  fees  for  consolidated  on-Airport  rental  car 
shuttle  bus  service;  and  (2)  requesting  supplemental  appropriation. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  the  Master  Plan: 

10.  Modification  No.  2 to  Contract  No.  5900 
Elevated  Circulation  Roadway 
Parsons-OPAC-AGS 
$170.000 

Resolution  approving  Modification  No.  2 to  Professional  Services  Contract  No. 
5900,  Elevated  Circulation  Roadway,  with  Parsons-OPAC-AGS  to  provide 
Design  Development  and  Contract  Documents  for  the  Traffic  Guide  Signing  & 
Graphics  project  in  the  amount  of  $170,000. 
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Modification  No.  3 to  Contract  No.  5706 

AirTrain  Domestic  Terminal  Stations  Professional  Services  Agreement 

Kwan  Henmi  Architecture  and  Planning 

$163.000 

Resolution  approving  an  increase  to  basic  professional  services  fees  for 
Contract  No.  5706,  AirTrain  Domestic  Terminal  Stations,  with  Kwan  Henmi 
Arcitecture  and  Planning,  in  the  amount  of  $163,000  to  provide  full  architectural 
and  engineering  services  for  additional  scope  of  work  items  for  the  AirTrain 
Domestic  Terminal  Stations.  Funds  are  available  in  the  existing  project  budget 
with  no  impact  to  the  Master  Plan  Baseline  Budget. 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

12.  Retirement  Resolution  for  Mr.  James  Baiss 


13.  Retirement  Resolution  for  Mr.  Bernard  Davey 


14.  Retirement  Resolution  for  Mr.  Gary  Fehman 


15.  Retirement  Resolution  for  Mr.  Robert  Wrobel 


16.  Request  for  Proposals  for  Technical  Planning  Studies  for  the  Airfield 
Development  Program 

Resolution  authorizing  issuance  of  Request  for  Proposals  for  Technical 
Planning  Studies  for  the  Airfield  Development  Program,  including  airspace, 
capacity  and  land  transportation  analysis. 


17.  Modification  No.  4 to  Agreement  with  the  Airport/Community  Roundtable 
$120.000 

Resolution  approving  Modification  No.  4 to  the  Airport/Community  Roundtable 
consultant  agreement  to  provide  for  an  additional  $120,000  in  funding. 


18.  Authorization  is  Issue  a Request  for  Proposals  for  Project  Manager  and 
Technical  Consultant  - Aircraft  Noise  Management  System 

Resolution  authorizing  a Request  for  Proposals  for  a Project  Manager  and 
Technical  Consultant  to  oversee  the  design,  acquisition,  installation,  and  testing 
of  a new  comprehensive  and  enhanced  aircraft  noise  management  system. 
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19.  Modification  No.  3 to  Contract  No.  5650B  - Quick  Turn  Around  (QTA) 

Dennis  J.  Amoroso  Construction  Co/Marinship  Construction  Services.  A 

Joint  Venture 

$99.650 

Resolution  approving  Modification  No.  3 to  Contract  No.  5650B,  Quick  Turn 
Around  (QTA)  at  Rental  Car  Facility  on  Lot  D,  with  Dennis  J.  Amoroso 
Construction  Co/Marinship  Construction  Services,  A Joint  Venture  in  the 
amount  of  $99,650;  accepting  the  work  as  complete  and  authorizing  final 
payment  and  closeout. 


20.  Award  of  Professional  Services  Contract  for  the  Development.  Redesign, 
and  Hosting  of  the  Airport’s  Website 
USWEB/CKS 
$75.000 

Resolution  awarding  a Professional  Services  Contract  for  the  Development, 
Redesign,  and  Hosting  of  the  Airport’s  Website  to  USWEB/CKS,  a multi- 
national Internet  marketing  firm  headquartered  in  San  Francisco,  for  not  more 
than  $75,000  in  Phase  I,  and  an  amount  to  be  determined  in  Phase  II  (final 
project  scope,  budget,  and  implementation  of  project  work  plan). 


21.  Award  of  Professional  Services  Contract  to  Produce  an  Airport  Security 
Identification  Display  Area  (SIDA)  Training  Video 
Fat  Box 
$70.000 


22.  Authorization  to  Seek.  Accept  and  Expend  Funds  from  the  Bay  Area  Air 
Quality  Management  District  for  Compressed  Natural  Gas  (CNG)  Vehicles 

Resolution  authorizing  Airport  staff  to  seek,  accept,  and  expend  funds  from  the 
Bay  Area  Air  Quality  Management  District  to  conduct  a demonstration  program 
providing  an  incentive  for  hotels,  off-Airport  parking  firms,  and  other  ground 
transportation  providers  to  add  clean  Compressed  Natural  Gas  (CNG)  vehicles 
to  their  fleets. 


23.  Request  for  Proposals  for  a Professional  Services  Contract  to  Implement 
Airport  Survey  Work 
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24.  Bid-Call  - Contract  No.  3250 


Resolution  approving  the  scope,  budget,  and  schedule  for  Contract  No.  3250, 
Emergency  Cement  Masonry  Repair,  and  authorizing  the  Director  call  for  bids 
when  ready. 


25.  Bid-Call  - Contract  No.  3797 

Utilities  Cathodic  Protection  Improvement 

Resolution  approving  the  scope,  budget  and  schedule,  for  Contract  No.  3797, 
Airport  Utilities  Cathodic  Protection  Improvement,  and  authorizing  the  Director 
to  call  for  bids  when  ready. 


26.  Memorandum  of  Understanding  between  the  County  of  San  Mateo  and  the 
Airport  Commission  for  Processing  Airport  Parking  Citations 

Resolution  authorizing  staff  to  enter  into  a memorandum  of  understanding  with 
the  County  of  San  Mateo  Sheriff  Department  to  Process  Airport  Parking 
Citations. 


27.  Acquisition  of  Noise  Easements  as  Part  of  the  County  of  San  Mateo’s 
Aircraft  Noise  Insulation  Program 

Resolution  authorizing  a $220,472  payment  for  the  acquisition  of  Noise 
Easement  for  nine  dwellings  and  four  churches  in  unincorporated  San  Mateo 
County. 


28.  Rental  Credit  to  Reimburse  Delta  Airlines  for  the  Cost  of  Window 
Coverings  in  the  South  Terminal 

Resolution  approving  a rental  credit  to  Delta  Airlines  in  an  amount  not  to 
exceed  $29,000  for  the  installation  of  window  coverings  across  from  the  Delta 
and  Northwest  ticket  counters  in  the  South  Terminal. 


29.  Reimbursement  to  United  Air  Lines  on  Behalf  of  Its  Subtenant.  Dobbs 
International  Services,  for  Removal  of  Abandoned  Utilities  and 
Environmental  Remediation  on  Plot  7X 

Resolution  authorizing  reimbursement  in  the  amount  of  $63,141  to  United  Air 
Lines,  for  utilities  removal  and  environmental  remediation  performed  on  Plot  7X 
by  United’s  subtenant,  Dobbs  International  Services,  less  $26,433  previously 
invoiced  to  United  for  a related  matter. 
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30.  Contract  with  the  Corporation  of  the  Fine  Arts  Museums  Conservation 
Laboratory 
$100.000 


Resolution  approving  contract  for  $100,000  with  the  Corporation  of  the  Fine 
Arts  Museums  (COFAM)  Conservation  Laboratory  for  conservation  services. 


I.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


J.  CORRESPONDENCE: 


K.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(a)  to  confer  with  legal  counsel  regarding  pending  litigation 
entitled  ATA  v City  and  County  of  San  Francisco  and  Airport  Commission,  GTE 
Mobilnet  v Airport  Commission,  and  Associated  Builders  and  Contractors,  Inc.  v 
Airport  Commission;  and  Government  Code  Section  54956.9(b)(1)  to  confer  with  legal 
counsel  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


L.  ADJOURNMENT: 
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DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  July  13,  1999 
Special  Meeting 

ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  June  1 5,  1 999. 


D.  SPECIAL  ITEM: 

1.  Retirement  Resolution  for  Mr.  Richard  McGrath 


E.  DIRECTOR’S  REPORTS: 

2.  Master  Plan  Construction  Traffic  Operations  - Six  Month  Report 


F.  ITEMS  INITIATED  BY  COMMISSIONERS: 


G.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

3.  Modifications  No.  4.  5 and  6 to  Contract  No.  551 OE  - New  Boarding  Area  A 
General  Construction 
Hensel  Phelps  Construction  Co.  Inc. 

$7.547.832 

Resolution  approving  Modifications  No.  4,  5 and  6 to  Contract  No.  551  OE,  New 
Boarding  Area  A General  Construction,  Hensel  Phelps  Construction  Co.,  in  the 
total  amount  of  $7,547,832  for  work  related  to  concession  revisions,  transferred 
scope  from  other  projects,  design  changes  to  facilitate  construction,  and 
unanticipated  conditions.  Funding  sources  are  budget  transfers  from  other 
projects,  capital  improvement  funds  and  contract  contingency  budget  with  no 
impact  to  the  Master  Plan  Baseline  Budget. 
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Modification  No.  6 to  Contract  No.  5520E 
Boarding  Area  G General  Building  Construction 
Tutor-Saliba  Corp./Perini  Corp./Bucklev  & Company 
$1.548.019 

Resolution  approving  Modification  No.  6 to  Contract  No.  5520E,  Boarding  Area 
G,  General  Building  Construction  to  Tutor-Saliba  Corp./Perini  Corp./Buckley  & 
Company,  in  the  amount  of  $1 ,548,01 9 for  Airline  revisions,  VIP  Lounge, 
transferred  scope,  and  unanticipated  conditions.  Funding  sources  are  Security 
and  Special  Systems,  Capital  Improvement  Program,  Management  Reserve, 
and  construction  contingency. 


H.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

5.  Award  Professional  Services  Contract  Geotechnical  and  Miscellaneous 
Engineering  Studies 

Arfield  Development  Engineering  Consultant.  A Joint  Venture 
$7.000.000 

Resolution  awarding  Professional  Services  Contract  to  Airfield  Development 
Engineering  Consultant,  A Joint  Venture  of  Fugro  West,  Inc.  and  Moffatt  & 
Nichol  Engineers,  Inc.,  for  the  Airfield  Development  Program,  Geotechnical, 
Foundation,  Hydraulics,  Bathymetry,  Sedimentation  and  Hazardous  Material 
Studies,  in  the  amount  not  to  exceed  $7,000,000  for  Phase  I work. 


6.  Award  of  Contract  No.  4219 

Upgrade  to  Computerized  Parking  Control  System  in  the  Central  Garage 
and  Lot  D 

Ascom-Trindel.  Inc. 

$704.867 

Resolution  awarding  Contract  No.  4219  for  an  enhancement  and  upgrade  to 
the  Computerized  Parking  Control  System  in  the  Central  Garage  and  Lot  D to 
Ascom-Trindel,  Inc.,  in  the  amount  of  $704,867. 


7.  Award  of  Professional  Services  Contract  for  the  Development  and 

Implementation  of  an  International  Strategic  Marketing  Alliance  with  the 
San  Francisco  Convention  and  Visitors  Bureau 

$mooo 

Resolution  authorizing  a Professional  Services  Contract  with  the  San  Francisco 
Convention  and  Visitors  Bureau  for  the  development  and  implementation  of  an 
International  Strategic  Marketing  Alliance  for  the  period  July  1,  1999  through 
June  30,  2000,  in  the  amount  $285,000. 
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8.  Acceptance  of  Gift  of  Construction  Management  Services  from  Parsons 
Infrastructure  & Technology  Group  Inc,  for  the  Construction  of  the 
Aviation  Library.  Archive  and  Museum 

Resolution  accepting  gift  of  construction  management  services  from  Parsons 
Infrastructure  & Technology  Group  Inc.  valued  at  $150,000  for  the  construction 
of  the  Aviation  Library,  Archive,  and  Museum  in  the  new  International  Terminal, 
and  awarding  a contract  for  $1  to  provide  such  services. 


9.  Authorization  to  Issue  a Request  for  Proposals  for  Professional  Services 
Contract  No.  3606.2  - Environmental  Consulting  Services  for 
Environmental  Laws  Compliance  Programs 

Resolution  authorizing  issuance  of  a Request  for  Proposals  for  Professional 
Services  Contract  No.  3606.2,  Environmental  Consulting  Services  for 
Environmental  Laws  Compliance  Programs. 


10.  Authorization  to  Issue  a Request  for  Qualifications  and  Proposals  (RFQ/P) 
for  the  Airport  Hotel  Project 

Resolution  approving  the  Hotel  Project  Specifications  and  authorizing  staff  to 
issue  and  draft  Request  for  Qualifications  and  Proposal  (RFQ/P)  and  to 
conduct  a Pre-RFQ/P  Conference. 


11.  Funding  of  Design  Services  for  the  New  International  Terminal  Food  and 
Beverage  Program  to  be  Provided  by  Pacific  Gateway  Partnership- 
through  its  Subcontractor.  SZFM  Design  Studio 
$1.600.000 

Resolution  authorizing  the  funding  of  design  services  for  the  New  International 
Terminal  Food  and  Beverage  Program  to  be  provided  by  Pacific  Gateway 
Partnership,  through  its  subcontractor,  SZFM  Design  Studio  equal  to  the  lesser 
of  the  actual  receipted  costs  or  $1,600,000. 


12.  Semi-Annual  Review  for  Adjusting  the  Transportation  Fee  for  the 
Consolidated  Bus  System  at  the  SFO  Rental  Car  Center 

Resolution  approving  the  adjustment  of  the  transaction  fee  for  the  Consolidated 
Bus  System  from  $5.00  to  $6.10. 
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13.  Authorization  to  Negotiate  a Contract  with  ShuttlePort/DAJA  to  Operate 
the  Curbside  Management  Program 

Resolution  authorizing  the  Director  to  negotiate  a contract  with 
ShuttlePort/DAJA,  a joint  venture,  to  operate  the  Airport’s  curbside 
management  program  on  a year-to-year  basis  up  to  a maximum  of  five  years. 


CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  the  Master  Plan: 

14.  Award  of  Contract  No.  3979 
Bayfront  Park  Improvements 
Contra  Costa  Landscaping.  Inc. 

$286.920 

Resolution  awarding  Contract  No.  3979,  Bayfront  Park  Improvements  to  Contra 
Costa  Landscaping,  Inc.,  in  the  amount  of  $286,920. 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

15.  Award  of  Professional  Services  Contract  to  Provide  Reports  on  the  Status 
of  the  Noise  Impact  Area 
BridgeNet  Consulting  Services  International 
$300.000 

Resolution  authorizing  a three-year  professional  services  contract  with 
BridgeNet  Consulting  Services  International  to  assist  the  Airport  in  promptly 
submitting  quarterly  reports  on  the  status  of  the  noise  impact  area  and  the 
progress  in  achieving  full  compliance  with  the  regulation  and  in  developing  and 
implementing  programs  to  reduce  the  noise  impact  area  as  required  under 
conditions  of  the  variance  to  the  California  Noise  Standards  in  an  amount  not  to 
exceed  $300,000. 


16.  Renewal  of  Contract  to  Operate  Airport  Information  Booth  Program 
Polaris  Research  & Development 
$2.1  million 

Resolution  renewing  contract  with  Polaris  Research  & Development,  Inc.,  for 
the  operation  of  the  Airport  Information  Booth  Program  for  an  additional  year, 
effective  October  15,  1999  through  October  14,  2000.  This  adoption  will 
exercise  the  fourth  of  four  renewal  options,  with  an  annual  budget  not  to  exceed 
$2.1  million. 
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17.  Modification  No.  2 to  Professional  Services  Contract  for  Aircraft  Flight 
Track  and  Noise  Modeling  Projects 
ATAC 
$108.000 

Resolution  authorizing  Modification  No.  2 to  Professional  Services  Contract  for 
Aircraft  Flight  Track  and  Noise  Modeling  Projects  in  support  of  the 
Airport/Community  Roundtable,  with  ATAC  to  extend  the  term  of  the  contract  by 
12  months  and  increase  the  dollar  amount  by  $108,000  for  a total  amount  not 
to  exceed  $198,000. 


18.  Modification  No.  1 to  Professional  Services  Contract  No.  3730  - Regional 
Airport  System  Analysis 
P&D  Aviation  Consultants,  Inc. 

$76.000 

Resolution  approving  Modification  No.  1 to  Professional  Services  Contract  No. 
3730,  Regional  Airport  System  Analysis,  with  P&D  Aviation  Consultants,  Inc.  in 
an  amount  not  to  exceed  $76,000. 


19.  Modification  No.  1 to  Graphic  Design  Services 
Morla  Design 
$50.000 

Resolution  authorizing  Modification  No.  1 to  Graphic  Design  Services  Contract 
with  Morla  Design  for  the  Airport  Commission  2000  Calendar  in  an  amount  not 
to  exceed  $50,000. 


20.  Authorization  to  issue  a Request  for  Proposals  for  a Creation  of  a New 
Airport  Information  “You  Are  Here”  Map 


21.  Bid  Call  - Contract  No.  4220 

West  Field  Road  (Road  6)  Electrical  Improvements 

Resolution  approving  the  scope,  budget,  and  schedule  for  Contract  No.  4220, 
West  Field  Road  (Road  6)  Electrical  Improvements,  and  to  authorize  the 
Director  to  call  for  bids  when  ready. 


22.  Six-month  Trial  of  Portable  Digital  Video  Disc  (DVD)  Player  and  Film 
Rental  Service  By  InMotion  Pictures 

Resolution  authorizing  a six-month  trial  of  portable  Digital  Video  Disc  (DVD) 
player  and  film  rental  service  by  InMotion  Pictures. 
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23.  Reimbursement  to  Host  International.  Inc,  for  Unforeseen  Conditions  in 
the  North  Terminal  Restroom  Renovation  Project 
Not-to-exceed  amount  of  $22.000 

Resolution  approving  the  reimbursement  to  Host  International,  Inc.  for 
unforeseen  conditions  in  the  North  Terminal  restroom  renovation  project  at  a 
not-to-exceed  amount  of  $22,000. 


24.  Ratification  of  the  Settlement  of  Unlitigated  and  Litigated  Claims  of 
$10.000  and  Less 

Resolution  to  ratify  the  settlement  of  unlitigated  and  litigated  claims  for  Fiscal 
Years  1996-1997,  1997-1998  and  1998-1999  amounting  to  $205,569.78. 


J.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


K.  CORRESPONDENCE: 


L.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


M.  ADJOURNMENT: 
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The  regular  meetjng^jjie  Airport  Commission  scheduled 
if  July  20, 199j5s  hereby  cancelled. 


Jean  Caramatti 
Commission  Secretary 
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Tuesday,  August  3,  1999 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  DIRECTOR’S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  POLICY 

G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  NEW  BUSINESS 

J.  CORRESPONDENCE 

K.  CLOSED  SESSION 

L.  ADJOURNMENT 


Calendar,  August  3,  1999,  Page  1 


( 


( 


( 


SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please 
contact  the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http  ://www.  ci . sf . ca . us/eth  ics/. 
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AIRPORT  COMMISSION  CALENDAR 


) 


Tuesday,  August  3,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Special  meeting  of  July  1 3,  1 999. 

D.  DIRECTOR’S  REPORTS: 

1.  Master  Plan  Quarterly  Update 

2.  Report  on  M/WBE  Participation  in  Airport  Contracts  during  FY  1998-99 

3.  Report  on  Fiscal  Year  1998-99  Diversity  Hiring 

Analysis  of  the  Airport  Commission’s  workforce  by  ethnicity,  gender,  and 
occupational  category  for  Fiscal  Year  1998-99. 

4.  Report  on  Airport  Construction  Workforce  Demographic  Profile 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


) 
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POLICY: 


5.  Authority  to  Establish  a Special  Fund  to  Receive  Contributions  for  Airport 
Promotion  and  Special  Events  Related  to  the  Opening  of  the  New 
International  Terminal 

Resolution  recommending  that  the  Board  of  Supervisors  adopt  an  ordinance 
authorizing  the  establishment  of  a special  fund  for  Airport  Promotion  and 
Special  Events  related  to  the  opening  of  the  new  International  Terminal  and 
authorizing  the  Airport  Commission  to  accept  gifts  to  such  fund  and  expend  the 
fund  for  established  purposes. 


ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

6.  Final  Scope  and  Budget  for  Expansion  of  Boarding  Area  F Hub  and 
Thumb  and  Authorization  of  Reimbursement  to  United  Air  Lines 

Resolution  approving  the  scope  and  final  budget  for  the  Boarding  Area  F Hub 
and  Thumb  Expansion  Project,  and  authorizing  reimbursement  to  United  Air 
Lines  for  design,  management,  and  construction  of  the  project  in  an  amount 
not-to-exceed  $23.5  million. 


7.  Authorization  to  Conduct  a Pre-Bid  Conference  for  Domestic  Banking 
Service  Lease 


8.  Authorization  to  Accept  Bids  for  New  International  Terminal  Discretionary 
Store  Lease 


Resolution  approving  the  Minimum  Qualification  Requirements  and  Lease 
Specifications  and  authorizing  staff  to  accept  Bids  for  the  New  International 
Terminal  Discretionary  Store  Lease. 
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CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

9.  Bid  Call  - Contract  No.  4222 

Runway  Rubber  Removal.  FY  1999-2000 

Resolution  approving  the  scope,  budget,  and  schedule  for  Contract  No.  4222, 
Runway  Rubber  Removal,  FY  1999-2000  and  authorizing  the  Director  to  call  for 
bids  when  ready. 


10.  Award  of  Contract  No.  5606A 
Permit  Bureau  Relocation 
West  Bay  Builders.  Inc. 

$548.500 

Resolution  awarding  Contract  No.  5606A,  Permit  Bureau  Relocation,  to  West 
Bay  Builders,  Inc.  in  the  amount  of  $548,500. 

The  purpose  of  this  contract  is  to  relocate  the  Airport  Permit  Bureau  from  its 
current  location  on  the  lower  of  the  South  Terminal  to  the  South  Terminal 
Mezzanine.  This  work  is  funded  from  the  Airport’s  Capital  Improvement 
Program  funds  with  no  impact  on  the  Master  Plan  Baseline  Budget. 


11.  Award  of  Contract  No.  4201 

West  Field  Road  (Road  6)  Improvements 
Interstate  Grading  and  Pavinq/M.H.  Construction 
$426.715 

Resolution  awarding  Contract  No.  4201,  West  Field  Road  (Road  6) 
Improvements,  to  the  lowest  responsive,  responsible  bidder,  Interstate  Grading 
and  Paving/M. H.  Construction,  in  the  amount  of  $426,715. 


12.  Award  of  Contract  No.  4116 

Facilities  Fire  Protection  Improvements 
Value  Fire  Protection  Inc. 

$358.400 

Resolution  awarding  Contract  No.  4116,  Airport  Facilities  Fire  Protection 
Improvements  in  the  amount  of  $358,400. 
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13. 

Award  of  Professional  Services  Aareement  to  Provide  Environmental 

Consultina  Services 

Parsons.  Enqineerina  Science,  Inc. 

$410.000 

Resolution  awarding  a Professional  Services  Agreement  with  Parsons, 
Engineering  Science,  Inc.  to  provide  environmental  consulting  services  for 
environmental  analysis  and  the  preparation  of  an  environmental  assessment  for 
the  Precision  Runway  Monitor  and  operational  changes  at  SFO  in  an  amount 
not  to  exceed  $410,000. 

14. 

Award  of  Emolovee  Parkinq  Facilities  Operatinq  Aqreement 
ABC  Parkinq.  Inc./Thor 
$282,612 

Resolution  awarding  the  Employee  Parking  Facilities  Operating  Agreement  to 
ABC  Parking,  Inc./Thor,  with  a first  year  Management  Fee  of  $282,612. 

15. 

Modification  No.  22  to  Professional  Leqal  Services  Aqreement 
Morrison  & Foerster.  LP 
$1,000,000 

Resolution  approving  Modification  No.  22  to  Professional  Legal  Services 
Agreement  (Noise/Environmental  Contract)  with  Morrison  & Foerster,  LP  to 
increase  compensation  by  the  amount  of  $1 ,000,000  all  other  terms  and 
conditions  of  the  contract  to  remain  in  full  force  and  effect. 

16. 

Modification  No.  1 to  Professional  Services  Contract  to  Provide 
International  Aviation  Development  Leqal  Services 
Winthrop,  Stimson,  Putnam  & Roberts 
$100,000 

Resolution  authorizing  Modification  No.  1 to  Professional  Services  Contract 
with  Winthrop,  Stimson,  Putnam  & Roberts  to  increase  the  amount  by  $100,000 
for  International  Aviation  Development  Legal  Services.  All  other  terms  and 
conditions  of  the  contract  will  remain  in  full  force  and  effect. 

> 
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17.  Modification  No.  1 to  Professional  Services  Contract  to  Provide 
International  Aviation  Development  Services 
Gerchick,  Korens  Associates.  PLLC 
$100.000 

Resolution  authorizing  Modification  No.  1 to  Professional  Services  Contract 
with  Gerchick,  Korens  Associates,  PLLC.  to  provide  International  Aviation 
Development  Services  to  increase  the  amount  by  $100,000.  All  other  terms 
and  conditions  of  the  contract  remain  in  full  force  and  effect. 


18.  Bid  Call  - Contract  No.  4228 

As-Needed  Utility  Pipeline  Repairs 

Resolution  approving  the  scope,  budget,  and  schedule  for  Contract  No.  4228, 
and  authorizing  the  Director  to  call  for  bids  when  ready. 


19.  Rental  Credit  to  Hertz  for  Construction  of  the  SFO  Rental  Car  Center  Bus 
Canopy 
$388.300 

Resolution  approving  a Rental  Credit  not  to  exceed  $388,300  to  Hertz  for 
additional  construction  cost  of  the  Bus  Canopy  at  the  Rental  Car  Facility. 


20.  Proposed  Airport  Museums  Exhibitions  Program  Schedule  for  FY  1999- 
2000 


I.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


J.  CORRESPONDENCE: 
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CLOSED  SESSION: 


Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(a)  to  confer  with  legal  counsel  regarding  pending  litigation 
entitled  Local  21  v City  and  County  of  San  Francisco  and  Airport  Commission;  and, 
GTE  Mobilnet  v City  and  County  of  San  Francisco;  and  Government  Code  Section 
54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


ADJOURNMENT: 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  August  17,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ITEMS  INITIATED  BY  COMMISSIONERS 

E.  ITEMS  RELATING  TO  THE  MASTER  PLAN  PROJECTS 

F.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

H.  NEW  BUSINESS 

I.  CORRESPONDENCE 

J.  CLOSED  SESSION 

K.  ADJOURNMENT 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 
Tuesday,  August  17,  1999 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES: 


Regular  meeting  of  August  3,  1999 


D.  ITEMS  INITIATED  BY  COMMISSIONERS: 


E.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

) 1.  Modification  No.  7 to  Contract  No.  551 OE 

New  Boarding  Area  A General  Construction 
Hensel  Phelps  Construction  Co..  Inc. 

$9.197.052 

Resolution  approving  Modification  No.  7 to  Contract  No.  551  OE,  New  Boarding 
Area  A General  Construction  with  Hensel  Phelps  Construction  Co.,  Inc.  in  the 
amount  of  $9,197,052  for  work  related  to  Concession  revisions,  additional 
scope  in  adjacent  projects  and  impact  mitigation.  Funding  sources  are  non- 
Master  Plan  Capital  Improvement  Funds  and  Management  Reserve. 


2.  Modification  No.  6 to  Professional  Services  Contract  No.  5515.3 
Security  and  Special  Systems 
Holmes  and  Narver.  Inc. 

$2.103.000 

Resolution  authorizing  Modification  No.  6 to  Contract  No.  5515.3,  Security  and 
Special  Systems,  with  Holmes  and  Narver,  Inc.,  in  the  amount  of  $2,103,000  to 
provide  support  services  for  other  Master  Plan  Projects,  to  support  the 
implementation  of  competitive  telecommunication  services,  and  provide 
activation  support  for  the  New  International  Terminal.  Funding  will  be  provided 
by  transfers  from  the  Capital  Improvement  Program  (CIP)  budget,  BART,  and 
budget  underruns  within  the  overall  No.  5515  Security  and  Special  Systems 
Budget.  There  will  be  no  impact  to  the  Baseline  Budget. 
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Modification  No.  2 to  Contract  No.  5500.5 

International  Terminal  General  Construction  and  AirTrain  Domestic 
Stations 

Consolidated  Engineering  Laboratories 
$1.208.437.95 

Resolution  approving  Modification  No.  2 to  the  Consolidated  Engineering 
Laboratories  contract  for  professional  services  fees  covering  additional  material 
testing  and  inspection  for  the  International  Terminal  General  Construction  and 
AirTrain  Domestic  Stations  in  the  amount  of  $1 ,208,437.95. 

Funding  for  this  Modification  will  come  from  Master  Plan  Management  Reserve, 
and  a transfer  from  Contract  No.  5706A,  AirTrain  Domestic  Terminals  Stations. 


Modification  No.  3 to  Contract  No.  5500J 
North  Connector  Package  Construction 
Dillingham  Construction 
$806.082 

Resolution  approving  Modification  No.  3 to  Contract  No.  5500J,  North 
Connector  Package  Construction  with  Dillingham  Construction  in  the  amount  of 
$806,082  for  budget  transfers  and  work  related  to  design  changes  to  facilitate 
construction  and  unforeseen  obstruction.  Funding  sources  are  transfers  from 
Construction  Contingency  and  Management  Reserve. 


Modification  No.  2 to  Contract  No.  5500.4 
International  Terminal  Structural  Steel 
Smith-Emery  Company 
$150.000 

Resolution  approving  Modification  No.  2 to  the  Smith-Emery  Company  contract 
for  professional  services  fees  covering  additional  material  testing  and 
inspection  for  the  International  Terminal  structural  steel  in  the  amount  of 
$150,000.  Funding  for  this  Modification  will  come  from  Master  Plan 
Management  Reserve. 


Modification  No.  4 to  Contract  No.  3399 

J & H Marsh  & McLennan/Merriwether  & Williams 

$2.415.246 

Resolution  approving  Modification  No.  4 to  Contract  No.  3399  with  J & H Marsh 
& McLennan/Merriwether  & Williams  to  extend  the  term  by  three  years  and 
increase  the  fee  by  $2,415,246  for  owner  controlled  insurance  program  broker 
services. 
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F.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

7.  Award  of  Contract  No.  3996AR 

MultiModal  Transportation  Center.  Phase  A 
DeSilva  Gates/Ramirez.  A Joint  Venture 
$6.968.910 

Resolution  awarding  Contract  No.  3996AR  to  the  lowest  responsive, 
responsible  bidder,  DeSilva  Gates/Ramirez.  A Joint  Venture  in  the  amount  of 
$6,968,910. 


8.  Modification  No.  6 to  Contract  No.  501 OCM 
Luster/GKO 
$950.000 

Resolution  approving  Modification  No.  6 to  Professional  Services  Contract  No. 
501  OCM  with  Luster/GKO  for  construction  management  services,  in  an  amount 
not-to-exceed  $950,000. 


9.  Authorization  for  Funding  of  Design  Services  for  the  New  International 
Terminal  Food  and  Beverage  Program 
SZFM  Design  Studio 
$1.198.750 

Resolution  authorizing  the  funding  of  design  services  for  the  New  International 
Terminal  Food  and  Beverage  Program  to  be  provided  by  Pacific  Gateway 
Partnership,  through  its  subcontractor,  SZFM  Design  Studio,  equal  to  the  lesser 
of  the  actual  receipted  costs  or  $1,198,750. 


10.  Approval  of  Scope.  Budget,  and  Schedule,  and  Authorization  for  the  Bid 
Call  for  Airport  Construction  Activities  with  Regards  to  the  Common  Area 
for  the  Food  and  Beverage  Program  in  the  New  International  Terminal. 

Resolution  approving  the  scope,  budget,  and  schedule,  and  authorizing  the  bid 
call  for  Airport  construction  activities  with  regards  to  the  common  area  for  the 
Food  and  Beverage  Program  for  the  New  International  Terminal. 


11.  Award  of  the  New  International  Terminal  Bookstore/Cafe  Lease 
Benjamin  Books.  Inc 
Minimum  Annual  Guarantee:  $265.854 

Resolution  awarding  the  New  International  Bookstore/Cafe  Lease  to  Benjamin 
Books,  Inc.,  approving  Loretta  Whittle  as  its  subtenant,  and  directing  the 
Commission  Secretary  to  seek  approval  from  the  Board  of  Supervisors. 
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Automated  Teller  Machine  (ATM)  Service  Leases  for  the  New  International 
Terminal  Complex 

Resolution  approving  the  minimum  qualifications  and  lease  specifications  and 
authorizing  staff  to  accept  bids  for  two  ATM  Service  Leases  for  the  New 
International  Terminal.  The  minimum  acceptable  bid  is  $180,000. 


G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  the  Master  Plan: 

13.  Modification  No.  3 to  Contract  No.  5905A 

Inbound  and  Outbound  Ramps  and  Structures  of  Lot  DP 
Myers/Condon-Johnson 

Resolution  approving  Modification  No.  3 to  Contract  No.  5905A,  Inbound  and 
Outbound  Ramps  and  Structures  to  incorporate  the  regrading  of  Lot  DD. 

Amount  of  the  Modification  is  $580,650  funded  from  FOM’s  Project  No. 
3996AR,  with  no  impact  to  the  Master  Plan  Baseline  Budget  or  Schedule. 


14.  Modification  No.  1 to  Contract  No.  5701A 
AirTrain  Maintenance  Facility 
S.J.  Amoroso  Construction  Co..  Inc. 

$512.161 

Resolution  approving  Modification  No.  1 to  Contract  No.  5701  A,  AirTrain 
Maintenance  Facility,  to  increase  the  amount  by  $512,161  for  additional  scope 
of  work  items  for  the  AirTrain  Maintenance  Facility.  Funds  are  available  in  the 
existing  project  budget  with  no  impact  to  the  Master  Plan  Baseline  Budget. 


15.  Modification  No.  1 to  Contract  No.  5500.6 
North  Connector  Building 
Signet  Testing  Laboratories 
$200.000 

Resolution  approving  Modification  No.  1 to  Contract  No.  5500.6  in  the  amount 
of  $200,000  with  Signet  Testing  Laboratories  for  professional  services  fees 
covering  additional  material  testing  and  inspection  for  the  North  Connector 
Building.  Funding  for  this  Modification  will  come  from  a transfer  from  Contract 
No.  5500E  Administrative  Budget. 
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16.  Bid  Call  - Contract  No.  5606C 
Police  Main  Station 

Resolution  approving  the  scope,  budget  and  schedule  for  Contract  No.  5606C, 
Police  Main  Station  and  authorizing  the  Airport  Director  to  call  for  bids  when 
ready. 

The  construction  estimate  for  this  work  is  $4,540,000  funded  from  the  Airport’s 
Master  Plan  Baseline  Budget. 


17.  Bid  Call  - Contract  No.  5606B 
Police  Substation 

Resolution  approving  the  scope,  budget  and  schedule  for  Contract  No.  5606B, 
Police  Substation  and  authorizing  the  Airport  Director  to  call  for  bids  when 
ready. 

The  construction  estimate  for  this  work  is  $1 ,850,000  funded  from  the  Airport’s 
Capital  Improvement  Program  funds  with  no  impact  on  the  Master  Plan 
Baseline  Budget. 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

18.  Modification  No.  1 to  Professional  Services  Contract  for  Airport  Identity 
System  Implementation 
Luxon-Carra 
$200.000 

Resolution  approving  Modification  No.  1 to  Professional  Services  Contract  with 
Luxon-Carra  for  the  development  of  expanded  applications  of  the  Airport’s  new 
identity  system,  in  the  amount  not-to-exceed  $200,000. 


19-  Modification  No.  6 to  Contract  No.  5520 
Boarding  Area  G Professional  Services 
Hellmuth.  Obata  & Kassabaum 
$200.000 


Resolution  approving  Modification  No.  6 to  Professional  Services  Contract  No. 
5520,  Boarding  Area  G with  Hellmuth,  Obata  & Kassabaum  in  the  amount  of 
$200,000.  This  modification  is  to  define  Airport  goals  for  space  management 
and  to  do  an  in-depth  investigation  and  comprehensive  condition  assessment 
of  existing  space  occupancy  at  the  Airport. 

Funding  will  come  from  Operating  Budget  Funds.  There  is  no  impact  on  the 
Master  Plan  Baseline  Budget. 
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20.  Modification  No.  1 to  the  Professional  Services  Agreement  for 
Management  Training 
Robert  F.  Hicks.  PhD 
$150.000 

Resolution  approving  Modification  No.  1 to  the  Professional  Services 
Agreement  for  Management  Training  with  Robert  F.  Hicks,  PhD  to  increase 
funding  by  $150,000. 


21.  Award  of  Contract  No.  4049 

Digitizing  Engineering  Drawings 
Ford  Graphics 
$120.000 


Resolution  awarding  Contract  No.  4049,  Digitizing  Engineering  Drawings  to 
Ford  Graphics,  in  the  amount  of  $120,000. 


22.  Reject  Bid  - Contract  No.  3797 

Utilities  Cathodic  Protection  Improvements 

Resolution  rejecting  the  only  bid  for  Contract  No.  3797,  Utilities  Cathodic 
Protection  Improvements  and  to  authorize  the  Director  to  call  for  re-bids  when 
ready. 


23.  Modification  No.  1 to  Professional  Services  Contract  for  the  Development. 
Redesign  and  Hosting  of  the  Airport’s  Website 
USWEB/CKS 
$1.571.000 

Resolution  authorizing  Modification  No.  1 to  Professional  Services  Contract  with 
USWEB/CKS,  in  the  amount  of  $1,571,000  for  Phase  II  Project  Work  Plan 
Implementation. 


24.  Authorization  to  Conduct  a Pre-proposal  Conference 
Hair  Salon  Facility  Operating  Agreement 

Resolution  authorizing  staff  to  conduct  a pre-proposal  conference  for  the  Hair 
Salon  Operating  Agreement. 
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H.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak"  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


I.  CORRESPONDENCE: 


J.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


K.  ADJOURNMENT: 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market  and 
at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call  (415)  923-6142. 
There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr.  Carlton  B.  Goodlett 
Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two  business 
days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See  the 
Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo  I.D.  is 
required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be  made 
available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least  two 
business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct  the 
people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the  people 
and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code  16.520- 
16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist 
Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 
Tuesday,  September  21, 1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  August  17,  1999. 


D.  SPECIAL  ITEM: 

1.  Retirement  Resolution  for  Mr.  Patrick  F.  Corkery 


2.  Retirement  Resolution  for  Mr.  Gary  Holsworth 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

3.  Award  of  Contract  No.  5706A 

Air  Train  Domestic  Terminal  Stations 
Dennis  J.  Amoroso  Construction  Co..  Inc. 

$23.912.237 

Resolution  awarding  Contract  No.  5706A,  AirTrain  Domestic  Terminal  Stations, 
to  Dennis  J.  Amoroso  Construction  Co.,  Inc.  in  the  amount  of  $23,912,237. 

This  activity  is  within  the  scope  of  the  San  Francisco  International  Airport  Master 
Plan  Program,  which  was  approved  by  the  Airport  Commission  on  November  3, 
1992.  The  Program  EIR  prepared  for  the  Master  Plan  adequately  describes  this 
activity  and  its  potential  environmental  impacts  for  purposes  of  the  California 
Environmental  Quality  Act  (CEQA). 
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Modification  No.  14  to  Contract  No.  5500E 
International  Terminal  General  Construction 
T utor-Saliba/Perini/Bucklev 
$11.296.557 

Resolution  approving  Modification  No.  14  to  Contract  No.  5500E,  International 
Terminal  General  Construction,  with  Tutor-Saliba/Perini/Buckley,  A Joint 
Venture,  in  the  amount  of  $1 1 ,296,557  for  work  related  to  Airline  revisions,  Art 
Enrichment,  design  changes  to  facilitate  construction,  unanticipated  conditions 
and  change  impact  mitigation.  Funding  sources  are  budget  transfers,  current 
budget,  and  Program  Reserve. 


ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

5.  Award  of  Leases  for  the  Food  and  Beverage  Program  in  the  New 
International  Terminal 

Resolution  awarding  leases  to  the  slate  of  tenants  listed  on  Attachment  1 for  the 
Food  and  Beverage  Program  in  the  New  International  Terminal;  and,  authorizing 
the  Airport  Director  to  amend. the  food  and  beverage  leases  in  certain  respects. 


6.  Adoption  of  Environmental  Commitments  in  Support  of  the  Runway 
Reconfiguration  Program 


7.  Authorization  to  Issue  a Request  for  Proposals  for  Project  Control  and 
Resource  Consultant  for  the  Runway  Reconfiguration  Program 

Resolution  authorizing  issuance  of  a Request  for  Proposals  for  Project  Control 
and  Resource  Consultant  for  the  Runway  Reconfiguration  Program  in  an  amount 
not-to-exceed  $2,000,000  for  the  first  year. 


8.  Authorization  to  Issue  a Request  for  Proposals  for  Mitigation  Site  Planning 
and  Assessment  Consultant  for  the  Runway  Reconfiguration  Program 

Resolution  authorizing  issuance  of  a Request  for  Proposals  for  Mitigation  Site 
Planning  and  Assessment  for  the  Runway  Reconfiguration  Program,  including 
land  use,  preliminary  site  assessment,  wetland  assessments,  and  habitat 
assessments  in  an  amount  not-to-exceed  $500,000. 
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9.  Authorization  to  Issue  a Request  for  Qualifications  for  NEPA/CEQA 
Technical  Review  Services  for  the  Runway  Reconfiguration  Program 

Resolution  authorizing  issuance  of  a Request  for  Qualifications  for  NEPA/CEQA 
Technical  Review  Services,  including  peer  review  of  FAA/OER  Consultant  work 
products  and  NEPA/CEQA  technical  advice  in  an  amount  not-to-exceed 
$250,000. 


10.  Award  of  a Sole  Source  Contract  to  the  Regents  of  the  University  of 

California  to  Study  the  Potential  for  Restoration  and  Supplementation  if 
San  Francisco  Bav  Pacific  Herring  and  Olympic  Ovster  Habitats 

Resolution  awarding  a sole  source  contract  to  the  Regents  of  the  University  of 
California  to  study  the  potential  for  restoration  and  supplementation  of  San 
Francisco  Bay  Pacific  Fleming  and  Olympic  Oyster  habitats  in  the  vicinity  of  the 
reconfigured  runways  in  an  amount  not-to-exceed  $306,000. 


11.  Authorization  to  Issue  a Request  for  Qualifications  for  Santa  Clara  Public 
Information  Services 

Resolution  authorizing  issuance  of  a Request  for  Proposals  to  develop  and 
implement  a public  information  program  within  Santa  County  for  the  Runway 
Reconfiguration  Program  in  an  amount  not-to-exceed  $120,000. 


12.  First  Supplemental  Providing  for  a Third  Series  of  Commercial  Paper  Notes 

Resolution  amending  and  restating  the  first  supplemental  resolution  to  provide 
for  a third  series  of  San  Francisco  International  Airport  Subordinate  Commercial 
Paper  Notes. 


13.  Amendment  to  Documents  Associated  with  the  Establishment  of  a Third 
Series  San  Francisco  International  Airport  Subordinate  Commercial  Paper 
Notes 

Resolution  providing  for  the  amendment  to  documents  associated  with  the 
establishment  of  a third  series  of  San  Francisco  International  Airport  Subordinate 
Commercial  Paper  Notes. 


14.  Amendment  to  the  Commercial  Paper  Program’s  Tax  Certificate 

Resolution  authorizing  Airport  staff  to  amend  the  Tax  Certificate  relating  to  the 
San  Francisco  International  Airport  Subordinate  Commercial  Paper  Notes. 
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Taxiwavs  A and  B Realignment  - East  Phase 
Pavex  Construction  Company/JMB.  A Joint  Venture 
$7.461.555 


Resolution  awarding  Contract  No.  5530E,  Taxiways  A and  B Realignment  - East 
Phase,  to  the  lowest  responsive,  responsible  bidder,  Pavex  Construction 
Company/JMB,  A Joint  Venture,  in  the  amount  of  $7,461 ,555. 


16.  Authorization  to  Reimburse  tne  Airline  Liaison  Office  for  Work  Performed 
on  Behalf  of  the  Airport 
$9.239.000 

Resolution  approving  reimbursement  to  the  Airline  Liaison  Office  for  the  design 
and  construction  of  certain  improvements  in  the  new  International  Terminal  on 
behalf  of  the  Airport  in  an  amount  not-to-exceed  $9,239,000. 


17.  Modification  No.  3 to  Contract  No.  551 5C 

Security  and  Special  Systems  - Terminal  Systems  Package 
SASCO.  Inc. 

$3.79  milllion 

Resolution  authorizing  Modification  No.  3 to  Contract  No.  551 5C  with  SASCO, 
Inc.  to  provide  a Fiber  Optic  Telecommunications  Transmission  System  and 
upgrade  the  Lan/Wan  Nework  for  the  New  International  Terminal  Complex  at  a 
total  cost  not  to  exceed  $3.79  million. 


18.  Award  of  Lease  to  Turn-Key  Public  Communication  Concession 
Pacific  Bell 

Minimum  Annual  Guarantee:  $2.5  million 

Resolution  awarding  the  Turn-Key  Public  Communication  Concession  in  the 
existing  Terminal  and  the  New  International  Terminal  to  Pacific  Bell  with  a 
Minimum  Annual  Guarantee  of  $2.5  million. 


19.  Approval  of  the  Disadvantaged  Business  Enterprise  Subleasing  Program 
for  the  Post-Security  Master  Retail/Duty  Free  Concession  Lease  No.  99- 
0035 

Resolution  approving  the  Disadvantaged  Business  Enterprise  Subleasing 
Program  for  the  Post-Security  Master  Retail/Duty  Free  Concession  Lease  No. 
99-0035;  authorizing  the  amendment  to  the  Lease  to  expand  the  premises  and 
approve  the  subleasing  of  such  expanded  premises;  and  authorizing  the  Director 
to  amend  the  Lease  in  Certain  Respects. 

Calendar,  September  21, 1999,  Page  6 


. 


■ 


20.  New  International  Terminal  Airline  Leases 

Resolution  authorizing  (1)  Modification  of  Airline/Airport  Lease  and  Use 
Agreements  for  the  following  airlines:  Alaska  Airlines,  China  Airlines,  Japan 
Airlines,  Mexicana  Airlines,  Northwest  Airlines,  Philippine  Airlines,  Singapore 
Airlines  and  United  Airlines;  and  (2)  new  Lease  and  Operating  Agreements  for 
the  following  airlines:  Aeroflot,  Air  China,  Air  France,  Alitalia,  All  Nippon  Airways, 
Asiana  Airlines,  British  Airways,  Cathay  Pacific,  China  Eastern  Air,  EVA  Air, 
Finnair,  KLM,  Korean  Air,  Lacsa,  Lufthansa,  Ryan  International  Airlines, 

Swissair,  and  Virgin  Atlantic  Airways. 


21.  Modification  No.  1 to  Contract  No.  5703A.  Phase  1 
AirTrain  Operating  System 
Adtranz 
$17.383.741 

Resolution  authorizing  Modification  No.  1 to  Contract  No.  5703A,  AirTrain 
Operating  System,  with  Adtranz  in  the  amount  of  $17,383,741  for  exercising 
Additive  Fleet  Alternate  4.5,  and  changes  due  to  unanticipated  field  conditions. 

Funding  will  be  provided  from  the  Airport’s  Capital  Improvement  Program  budget 
and  from  existing  contract  contingency  with  no  impact  to  the  Master  Plan 
Baseline  Budget. 


22.  Authorization  to  Award  a Contract  with  ShuttlePort/DAJA  SFO  Joint 
Venture  to  Operate  the  Curbside  Management  Program 
Not-to-exceed  $5.9  million 

Resolution  authorizing  the  Director  to  award  a contract  to  ShuttlePort/DAJA  SFO 
Joint  Venture  to  operate  the  Curbside  Management  Program  on  a year-to-year 
basis  up  to  a maximum  of  five  years,  at  an  annual  cost  for  the  first  year  not  to 
exceed  $5.9  million  for  the  domestic  terminal  baseline  service. 


23.  Authorization  to  Issue  a Request  for  Qualifications/Proposals  and  Bids  for 
the  North  Terminal  Hub  Principal  Retail  Concession  Lease 

Resolution  approving  the  Lease  Specifications,  Minimum  Qualification,  Proposal 
and  Bid  Requirements,  and  authorizing  staff  to  accept  qualifications,  proposals 
and  bids  for  the  North  Terminal  Hub  Principal  Retail  Concession  Lease. 
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CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


Consent  Items  Relating  to  the  Master  Plan: 

24.  Modification  No.  6 to  Contract  No.  5520CM  - Boarding  Area  G Construction 
Management 

Lehrer  McGovern  Bovis.  Inc./F.E.  Jordan  Associates.  Inc./Cabellon 
Associates.  Inc. 

$373.000 

Resolution  approving  Modification  No.  6 to  Contract  No.  5520CM,  Boarding  Area 
G Construction  Management  with  Lehrer  McGovern  Bovis,  Inc./F.E.  Jordan 
Associates,  Inc./Cabellon  Associates,  Inc.  in  the  amount  of  $373,000.  This 
modification  is  to  extend  the  construction  management  services  for  Boarding 
Area  G.  Funding  source  is  the  Master  Plan  Administration  budget.  There  is  no 
impact  to  the  Master  Plan  Baseline  Budget. 


25.  Modification  No.  4 to  Contract  No.  5709.1  - AirTrain  Road  6 and  Rental  Car 
Center  Stations  Professional  Services  Agreement 
Murokami  Associates 
$52.800 

Resolution  approving  an  increase  to  basic  professional  services  fees  in  the 
amount  of  $52,800  to  provide  additional  Architectural  and  Engineering  Services 
for  Graphics  and  Signage  design  for  the  AirTrain  System.  Funding  for  the 
services  will  be  provided  from  Contract  No.  5704,  AirTrain  Graphic  and  Signage 
Project.  There  will  be  no  change  to  the  Master  Plan  Baseline  Budget. 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

26.  Award  of  Contract  for  a Document  Management  System 
Imtrek  Image  Technology  Services 
$500.000 

Resolution  awarding  Contract  to  Imtrek  Image  Technology  Services  for  an 
amount  not-to-  exceed  $500,000  to  provide  and  implement  the  Libertynet 
Document  Management  System  under  a pilot  program. 


27.  Award  of  Contract  No,  3698  - New  Wash-Down  Area 
JMB  Construction.  Inc. 

$165.612.50 

Resolution  awarding  Contract  No.  3698,  New  Wash-Down  Area,  to  the  lowest 
responsive,  responsible  bidder,  JMB  Construction  in  the  amount  of  $165,612.50. 
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28.  Modification  No.  3 to  Contract  No.  4062 
) Ciber  Network  Services.  Inc. 

$450.000 

Resolution  approving  Modification  No.  3 to  Contract  No.  4062  with  Ciber  Network 
Services,  Inc.  in  the  amount  of  $450,000  to  complete  the  Airport’s  Year  2000 
(Y2K)  Readiness  Program. 


29.  Modification  No.  1 to  Professional  Services  Agreement 
Environmental  Consulting  Services 
LSA  Associates.  Inc. 

$110.000 

Resolution  approving  Modification  No.  1 to  Professional  Services  Agreement 
with  LSA  Associates,  Inc.  for  environmental  consulting  services  to  perform 
environmental  analysis  and  to  develop  wetland  mitigation  plans  in  the  amount  of 
$110,000. 


30.  Reject  All  Bids  - Contract  No.  4185 

As-Needed  Telecommunications  Construction/Repairs  1999-2000 

) Resolution  rejecting  all  bids  for  Contract  No.  4185,  As  Needed 

Telecommunications  Construction/Repairs  1999-2000  and  authorizing  the 
Director  to  rebid  the  contract  when  ready.  The  total  construction  budget 
including  continency  allocated  for  this  project  is  $483,750. 


31.  Reject  All  Bids  - Contract  No.  4184 

As-Needed  Electrical  Construction/Repairs  1999-2000 

Resolution  rejecting  all  bids  for  Contract  No.  4184,  As  Needed  Electrical 
Construction/  Repairs  1999-2000  and  authorizing  the  Director  to  rebid  the 
contract  when  ready.  The  construction  budget  including  contingency  allocated 
for  this  project  is  $483,750. 


32.  Sublease  of  Airport’s  Off-Airport  Warehouse/Office  Building 
350  Harbor  Way.  South  San  Francisco 
Zoom  Tech.  Inc. 

$35.000 

Resolution  approving  the  City’s  Sublease  of  Airport  Warehouse/Office  Space  at 
350  Harbor  Way,  South  San  Francisco  to  Zoom  Tech,  Inc.,  as  Sublessee,  and 
approving  the  payment  at  a not-to-exceed  cost  of  $35,000  to  restore  the  Truck 
Loading  dock. 
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33.  Rental  Rate  Adjustment  for  Land  and  Improvements  Lease  to  Northwest 
Airlines 

Resolution  setting  new  “land  and  improvements”  rental  rate  of  $1,601,819.94  per 
year  for  Northwest  Airlines’  Lease  No.  83-0185  for  the  7.57+  acres  that  comprise 
Plot  9A. 


34.  Rental  Credit  to  Pacific  Gateway  Concessions.  LLC  and  Host  International 
Inc.,  for  Designing.  Constructing  and  Implementing  the  Airport  Storefront 
Concept 
$600.000 

Resolution  authorizing  a rental  credit  in  an  amount  not-to-exceed  $600,000  to 
Pacific  Gateway  Concessions,  LLC,  and  Host  International,  Inc.,  for  designing, 
constructing,  and  implementing  the  Airport  Storefront  Concept  in  the  South 
Terminal. 


35.  Reimbursement  to  San  Francisco  Foreign  Flag  Carriers  (SFFFC1  for 
Providing  Security  Guard  Services  to  the  Airport 
$300.000 

Resolution  authorizing  additional  reimbursement  to  the  SFFFC  in  the  amount  of 
$300,000  increasing  the  total  reimbursement  amount  from  $410,400  to  $710,400 
for  providing  security  guard  services  to  the  Airport. 


36.  Rental  Credit  to  Pacific  Gateway  Concessions.  LLC  for  Construction  of  a 
Candy  Kiosk  in  the  South  Terminal 
$60.000 

Resolution  authorizing  a rental  credit  to  Pacific  Gateway  Concessions,  LLC,  for 
construction  and  the  extension  of  utilities  for  a new  candy  kiosk  in  the  South 
Terminal  in  an  amount  not-to-exceed  $60,000. 


37.  Rental  Credit  to  Bank  of  America  for  Relocation  of  Automatic  Teller 
Machine  Units 

North  Terminal  and  International  Terminal 
$14.733.25 

Resolution  approving  a rental  credit  to  Bank  of  America  for  expenses  associated 
with  the  relocation  of  four  Automatic  Teller  Machine  (ATM)  units  in  the  North 
Terminal  and  one  ATM  unit  in  the  International  Terminal  in  an  amount  equal  to 
$14,733.25. 


Calendar,  September  21,  1999,  Page  10 


. 


. 

• . 


' 


38.  Award  of  Contract  - Security  Identification  Display  Area  Training  Video 
^ FAT  BOX 

$70.000 

Resolution  requesting  that  the  contract  for  the  production  of  the  new  San 
Francisco  Airport  Security  Identification  Display  Area  (“SIDA”)  training  video  be 
awarded  to  FAT  BOX  in  the  amount  of  $70,000. 


39.  Authorization  to  Issue  a Request  for  Proposals  for  an  Interpreter 
Management  Firm 

Resolution  authorizing  staff  to  issue  request  for  proposals  for  a firm  to  manage 
the  Airport’s  Interpreter  Staff. 


40.  Modification  No.  3 to  Contract  No.  5602.1  - Employee  Parking  Facility  No.  3 
- Plot  7 

Walker  Parking  Consultants/Engineers  Inc,  and  Kwan  Henmi  Architecture/ 
Planning.  Inc. 

$79.342 

Resolution  approving  Modification  No.  3 to  Professional  Services  Contract  No. 
r 5602.1 , Employee  Parking  Facility  No.  3 - Plot  7,  with  Walker  Parking 

Consultants/Engineers  Inc.,  in  Association  with  Kwan  Henmi  Architecture/ 
Planning,  Inc.  to  provide  various  additional  services  in  the  amount  of  $79,342. 


41.  Bid  Call  - Contract  No.  4214 

International  Terminal  Site  Furnishings  and  Exterior  Amenities 


Resolution  approving  the  scope,  budget  and  schedule  for  Contract  No.  4214, 
International  Terminal  Site  Furnishings  and  Exterior  Amenities,  and  authorizing 
the  Director  to  call  for  bids  when  ready. 


42.  Bid  Call  - Contract  No.  4216 

As-Needed  General  Construction 


Resolution  approving  the  scope,  budget  and  schedule  for  Contract  No.  4216,  As- 
Needed  General  Construction,  and  authorizing  the  Director  to  call  for  bids  when 
ready 


> 
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43.  Bid  Call  - Foreign  Currency  Exchange  Lease 

Resolution  approving  the  Lease  Specifications  and  authorizes  staff  to  accept 
bids  for  the  Foreign  Currency  Exchange  Lease. 


44.  Authorization  to  Conduct  a Pre-bid  Conference  - North  Terminal  Concourse 
Newsstand  Lease 


45.  Authorization  to  Issue  a Request  for  Proposals  to  Operate  an  Inter-Airport 
Facility  Shuttle 


I.  PUBLIC  HEARING 

46.  Proposed  Additions  and  Changes  to  the  Airport’s  Rules  and  Regulations 

Resolution  approving  the  Proposed  Additions  and  Changes  to  the  Airport’s  Rules 
and  Regulations  including  Appendix  C (Fine  Schedule)  pertaining  to  wildlife 
management  and  prohibitions  on  both  littering  and  other  unsanitary  acts  on 
Airport  Property. 


J.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


K.  CORRESPONDENCE: 
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L.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(a)  to  confer  with  legal  counsel  regarding  pending  litigation 
entitled  Cheresnik  v City  and  County  of  San  Francisco,  and,  City  and  County  of  San 
Francisco  vs  ARCO;  and,  Government  Code  Section  54956.9(b)(1)  to  confer  with  legal 
counsel  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions  held 
in  Closed  Session. 


M.  ADJOURNMENT: 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MINI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop,  #47 
Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market  and  at 
Civic  Center.  For  more  information  about  MINI  accessible  services,  call  (415)  923-6142.  There 
is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr.  Carlton  B.  Goodlett  Place)  and 
McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two  business 
days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See  the 
Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo  I.D.  is 
required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be  made 
available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least  two 
business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate  persons 
with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related  disabilities, 
attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various 
chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct  the 
people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the  people 
and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code  16.520- 
16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist 
Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San  Francisco, 
CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  October  5,  1999 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  September  21,1 999 


D.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether  to 
conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(a)  to  confer  with  legal  counsel  regarding  pending  litigation  entitled 
City  and  County  of  San  Francisco  v Scott  Company  et  al;  and  Government  Code  Section 
54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions  held 
in  Closed  Session. 


E.  DIRECTOR’S  REPORTS: 

1 . Aircraft  Delay  Reduction  Technologies  - Oral  Report 


F.  ITEMS  INITIATED  BY  COMMISSIONERS: 
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ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 


2.  Modification  No.  15  to  Contract  No.  5500E  - International  Terminal  General 
Construction 

Tutor-Saliba/Perini/Buckley.  A Joint  Venture 
$5.411.438 

Resolution  approving  Modification  No.  15  to  Contract  No.  5500E,  International 
Terminal  General  Construction,  with  Tutor-Saliba/Perini/Buckley,  A Joint  Venture 
in  the  amount  of  $5,41 1 ,438  for  work  related  to  design  changes  to  facilitate 
construction,  unanticipated  conditions  and  change  impact  mitigation.  Funding 
sources  are  current  Non-Master  Plan  Budget  and  Program  Reserve. 


3.  Modification  No.  4 to  Contract  No.  5500J  - North  Connector  Package 
Construction 
Dillingham  Construction 
$1.299.544 

Resolution  approving  Modification  No.  4 to  Contract  No.  5500J,  North  Connector 
Package  Construction,  with  Dillingham  Construction,  in  the  amount  of  $1,299,544 
for  scope  transfers  and  work  related  to  design  changes  that  facilitate  construction 
and  unforeseen  obstructions.  Funding  sources  are  transfers  from  Contract  and 
BART  contingencies,  and  program  reserves. 


H.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

4.  Award  of  Contract  No.  5530E  - Taxiways  A and  B Realignment  - East  Phase 
Pavex  Construction  Company/JMB.  A Joint  Venture 
$7.461.555 

Resolution  awarding  Contract  No.  5530E,  Taxiways  A and  B Realignment  - East 
Phase,  to  the  lowest  responsive,  responsible  bidder,  Pavex  Construction 
Company/JMB,  A Joint  Venture,  in  the  amount  of  $7,461 ,555. 


5.  Modification  No.  7 to  Contract  No.  5520E  - Boarding  Area  G General  Building 
Construction 

Tutor-Saliba  Corporation.  Perini/Buckley  Company.  Inc. 

$2.150.000 


Resolution  approving  Modification  No.  7 to  Contract  No.  5520E,  Boarding  Area  G 
General  Building  Construction  with  Tutor-Saliba  Corporation,  Perini/Buckley 
Company,  Inc.  in  the  amount  of  $2,150,000  for  tenant  utilities  extensions. 
Funding  source  is  the  Airport’s  Capital  Improvement  Program  budget  with  no 
impact  on  the  Master  Plan  Baseline  Budget. 
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CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


Consent  Items  Relating  to  the  Master  Plan: 

6.  Modification  No.  1 to  Professional  Services  Contract  No.  5602.5  for  Materials 
Testing  and  Special  Inspection  Services 

Geo/Resource  Consultants 
$73.940 

Resolution  No.  1 to  Professional  Services  Contract  No.  5602.5  with  Geo/Resource 
Consultants  to  provide  various  additional  materials  testing  and  special  inspection 
services  in  the  amount  of  $73,940.  Funding  source  is  the  original  project  budget. 

Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

7.  Award  of  Contract  No.  4093  - As-Needed  Pavement  Repair  and  Construction 
Interstate/MH.  A Joint  Venture 

$1.262.400 

Resolution  awarding  Contract  No.  4093,  As-Needed  Pavement  Repair  and 
Construction,  to  the  lowest  responsive,  responsible  bidder,  Interstate/MH,  A Joint 
Venture,  in  the  amount  of  $1 ,262,400. 


8.  Award  of  Contract  No.  4228  - As-Needed  Utility  Pipeline  Repairs 
JMB  Construction.  Inc. 

$432.000 

Resolution  awarding  Contract  No.  4228,  As-Needed  Utility  Pipeline  Repairs 
1999/00,  to  the  lowest  responsive,  responsible  bidder,  JMB  Construction,  Inc.,  in 
the  amount  of  $432,000. 


9.  Modification  No.  1 to  the  1998  Palcare  Agreement  between  San  Mateo 
County  and  San  Francisco  International  Airport 
$920.000 

Resolution  authorizing  the  two  year  extension  of  the  agreement  between  San 
Mateo  County  and  San  Francisco  International  Airport  guaranteeing  revenue  for 
Palcare  facilities  for  an  additional  cost  of  up  to  $920,000. 


10.  Approval  of  Planned  Renovation  of  the  Palcare  Facility  Funded  bv  the 
Airport 

Resolution  authorizing  the  Director  to  approve  the  plans,  specifications,  and  cost 
data  ($676,358  funded  by  the  Airport)  relating  to  the  second  floor  renovation  of  the 
Palcare  facility  in  accordance  with  the  existing  agreement. 
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11.  Modification  No.  2 to  the  Professional  Services  Contract  with  Thomas  Parks 
as  Airport  Liaison  to  the  Peninsula  Cities  and  Communities 
$50.000 

Resolution  authorizing  a Modification  No.  2 to  the  Professional  Services  Contract 
for  Thomas  Parks  to  continue  his  services  as  an  Airport  Liaison  to  the  Peninsula 
Cities  and  Communities  concerning  aircraft  noise  issues  ($50,000). 


12.  Authorization  to  Conduct  a Pre-Bid  Conference 

Millbrae  View  Lot  Mobile  Catering  Truck  Leases  A.  B,  C and  D 


13.  Bid  Call  - Contract  No.  4231 
Ponding  Repair 

Resolution  approving  scope,  budget,  and  schedule  for  Contract  No.  4231, 
Ponding  Repair,  and  authorizing  the  Director  to  call  for  bids  when  ready. 


14.  Reimburse  Trans  World  Airlines.  Inc,  for  the  Cost  of  Employee  Busina  from 
the  West  Field  Garage  to  the  Terminals 
$270.000 

Resolution  to  reimburse  Trans  World  Airlines,  Inc.  in  the  amount  of  $270,000  for 
providing  dedicated  employee  busing  from  the  West  Field  Parking  Garage  to  the 
terminals 


J.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period  of 
up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the  table 
inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


K.  CORRESPONDENCE: 


L.  ADJOURNMENT: 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  October  19,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  SPECIAL  ITEM 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  ITEMS  RELATING  TO  THE  MASTER  PLAN  PROJECTS 

G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  NEW  BUSINESS 

J.  CORRESPONDENCE 

K.  CLOSED  SESSION 

L.  ADJOURNMENT 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 


Calendar,  October  19,  1999,  Page  2 


. 

. 


AIRPORT  COMMISSION  CALENDAR 


Tuesday,  October  19,  1999 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER: 

B.  ROLL  CALL: 

C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  October  5,  1999. 

D.  SPECIAL  ITEM: 

1.  Retirement  Resolution  for  Mr.  John  Dunne 

I 

E.  ITEMS  INITIATED  BY  COMMISSIONERS: 

F.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

2.  Modification  No.  16  to  Contract  No.  5500E 
International  Terminal  General  Construction 
Tutor-Saliba/Perini/Buckley.  A Joint  Venture  - $3.931.341 

Resolution  approving  Modification  No.  16  to  Contract  No.  5500E,  International 
Terminal  General  Construction,  with  Tutor-Saliba/Perini/Buckley,  A Joint  Venture, 
in  the  amount  of  $3,931 ,341  for  work  related  to  design  changes  to  facilitate 
construction.  Funding  source  is  Program  Reserve. 
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3.  Modification  No.  8 to  Contract  No.  5520E 

Boarding  Area  G General  Building  Construction 

Tutor-Saliba  Corporation.  Perini  Corporation  and  Buckley  & Co..  Inc.  - 
$3.258.384 

Resolution  approving  Modification  No.  8 to  Contract  No.  5520E,  Boarding  Area  G 
General  Building  Construction  with  Tutor-Saliba  Corporation,  Perini  Corporation 
and  Buckley  & Company,  Inc.  in  the  amount  of  $3,258,384  for  design  changes  to 
facilitate  construction  and  for  tenant  utilities  extensions  in  the  International 
Terminal  Building.  Funding  sources  are  the  Airport’s  Capital  Improvement 
Program  budget  and  Construction  Contingency.  There  is  no  impact  on  the  Master 
Plan  Baseline  Budget. 


4.  Modification  No.  1 to  Contract  No.  551 5A 

Security  and  Special  Systems  - Security  Systems 
AMELCO  Electric  - $1.186.385 

Resolution  approving  Modification  No.  1 to  Contract  No.  551 5A,  Security  and 
Special  Systems  - Security  Systems,  with  AMELCO  Electric,  in  the  amount  of 
$1,186,385  for  work  related  to  design  changes  to  facilitate  construction.  Funding 
sources  are  current  budget  underruns  and  contract  contingency  with  no  impact  to 
the  Master  Plan  Base  Budget 


5.  Modification  No.  1 to  Contract  No.  551 5B 

Security  and  Special  Systems  - Facility  Systems 
HSQ  Technology.  A Corporation  - $2.082.191 

Resolution  approving  Modification  No.  1 to  Contract  No.  551 5B,  Security  and 
Special  Systems  - Facility  Systems,  with  HSQ  Technology,  A Corporation,  in  the 
amount  of  $2,082,191  for  work  related  to  design  changes  to  facilitate  construction 
Funding  sources  are  current  budget  underruns  and  contract  contingency  with  no 
impact  to  the  Master  Plan  Baseline  Budget. 


6.  Reject  All  Bids  - Contract  No.  5531 A - Taxiways  H & M Realignment.  Phase  A 

Resolution  rejecting  all  bids  for  Contract  No.  5531A,  Taxiways  H and  M 
Realignment,  Phase  A and  authorizing  Director  to  rebid  when  ready. 
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G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 


7.  Award  of  Contract  No.  5500S 

San  Francisco  Airport  Museum  (SFO  Museum)  Aviation  Library 
Lem/M.H.  Construction.  A Joint  Venture  - $4,067.360 

Resolution  awarding  Contract  No.  5500S,  San  Francisco  Airport  Museum  (SFO 
Museum)  Aviation  Library  to  Lem/M.H.  Construction,  A Joint  Venture,  in  the 
amount  of  $4,067,360,  contingent  upon  a favorable  determination  regarding 
M/WBE  and  related  requirements.  This  project  is  funded  from  the  Airport’s 
Capital  Improvement  Program  with  no  impact  on  the  Master  Plan  Baseline 
Budget. 


8.  Award  of  Professional  Services  Contract  for  Airfield  Development  Planning 
HNTB  - $2-million 

Resolution  awarding  a Professional  Services  Contract  to  HNTB  for  Airfield 
Development  Planning  in  an  amount  not  to  exceed  $2-million. 


9.  Award  of  the  New  International  Terminal  Discretionary  Store  Lease 
N & C International.  Inc. 

Minimum  Annual  Guarantee:  $178.888 

Resolution  awarding  the  New  International  Terminal  Discretionary  Store  Lease  to 
N & C International,  Inc.,  a local  and  minority-owned  business  enterprise,  with  a 
minimum  annual  guarantee  of  $178,888. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

10.  Award  of  Contract  No.  4042 

North  Terminal  Mechanical  Rooms  - Modification  of  Pressurized  Doors 
Resource  and  Design.  Inc.  - $366.989 

Resolution  awarding  Contract  No.  4042,  North  Terminal  Mechanical  Rooms, 
Modification  of  Pressurized  Doors  to  Resource  and  Design,  Inc.  in  the  amount  of 
$366,989. 
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11.  Modification  No.  1 to  Airport  Information  Booth  Program 
Polaris  Research  & Development.  Inc.  - $2.8  million 

Resolution  to  modify  the  existing  contract  with  Polaris  Research  & Development, 
Inc.  to  extend  term  of  contract  beyond  October  14,  2000  termination  date  for  one 
additional  renewal  option  of  one  year,  or  through  October  14,  2001  in  an  amount 
not  to  exceed  $2.8  million. 


12.  Authorization  to  Issue  Request  for  Proposals  for  Consulting  Services  to 
Evaluate  Requirements  for  a “Pay-on  Foot”  Parking  Payment  System 


13.  Authorization  to  Conduct  a Pre-Proposal  Conference  and  Approval  to 
Holdover  the  Current  Tenant 
North  Terminal  Bookstore  Lease 

Resolution  authorizing  staff  to  conduct  a pre-proposal  conference  for  the  North 
Terminal  Bookstore  Lease  and  approve  the  holdover  of  the  current  tenant,  Books. 
Inc. 


14.  Authorization  to  Issue  a Request  for  Proposals  for  Lot  DD/Multi-Modal 
Center  Planning 

Resolution  authorizing  director  to  a issue  Request  for  Proposals  to  pre-qualified 
firms  for  transportation  and  parking  consulting  services  for  Lot  DD/Multi-Modal 
Center  Planning. 


15.  Food  and  Beverage  Service  at  Lot  DP  Employee  Garage 
Java  Espresso 

Resolution  authorizing  provision  of  a food  and  beverage  service  at  Lot  DD 
Employee  Garage  by  Java  Espresso  for  a six-month  trial  period. 


16.  Rental  Credit  to  Host  International.  Inc,  for  the  Relocation  and  Alteration  of 
Four  Offices  - $50.000 

Resolution  authorizing  a rental  credit  to  Host  International,  Inc.  for  the  relocation 
and  retrofit  of  four  offices  in  the  Airport  Terminal  in  an  amount  not-to-exceed 
$50,000. 
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NEW  BUSINESS: 


This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period  of 
up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak"  form  located  on  the  table 
inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


J.  CORRESPONDENCE: 


K.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether  to 
conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions  held 
in  Closed  Session. 


L.  ADJOURNMENT: 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  November  2,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  DIRECTOR’S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  POLICY 

G.  ITEMS  RELATING  TO  THE  MASTER  PLAN  PROJECTS 

H.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

I.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

J.  NEW  BUSINESS 

K.  CORRESPONDENCE 

L.  CLOSED  SESSION 

M.  ADJOURNMENT 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  November  2,  1999 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER: 

B.  ROLL  CALL: 

C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  October  19,  1999. 

D.  DIRECTOR’S  REPORTS: 

1.  Master  Plan  Quarterly  Update 

Report  on  the  status  of  the  Master  Plan  Projects  as  of  September  15,  1999,  in 
accordance  with  the  Baseline  Budget  and  Schedule. 

2.  Status  Report  on  Transit  First  Policy 

Summary  of  new,  planned,  and  on-going  programs  in  support  of  the  Transit 
First  Policy. 

3.  Report  on  Employment  and  Community  Partnership  Programs 

Summary  of  programs  and  activities  of  the  Office  of  Employment  and 
Community  Partnerships  for  fiscal  years  98/99  and  99/00. 

E.  ITEMS  INITIATED  BY  COMMISSIONERS: 
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F. 


POLICY: 


4.  Concession  Bond  and  Loan  Assistance  Program  for  Disadvantaged 
Business  Enterprises 
Wells  Fargo  Bank  - $3  million 

Resolution  increasing  the  Line-of-Credit  from  $6  million  to  $9  million  with  Wells 
Fargo  Bank  and  request  Board  of  Supervisor  to  encumber  funds  for  the 
program  for  the  Concession  Bond  and  Loan  Assistance  Program  for  DBEs. 


G.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

5.  Modification  No.  17  to  Contract  No.  5500E 
International  Terminal  General  Construction 
Tutor-Saliba/Perini/Buckley.  A Joint  Venture  - $4.519.751 

Resolution  approving  Modification  No.  17  to  Contract  No.  5500E,  International 
Terminal  General  Construction  with  Tutor-Saliba/Perini/Buckley,  A Joint 
Venture,  in  the  amount  of  $4,519,751  for  work  related  to  design  changes  to 
facilitate  construction.  Funding  source  is  Program  Reserve. 


6.  Modification  No.  8 to  Contract  No.  551 OE 

New  Boarding  Area  A General  Building  Construction 
Hensel  Phelps  Construction  Company  - $1.242.250 

Resolution  approving  Modification  No.  8 to  Contract  No.  551  OE,  New  Boarding 
Area  A,  with  Hensel  Phelps  Construction  Co.,  in  the  amount  of  $1 ,242,250  for 
implementation  of  New  Tunnel  G Interiors.  Funding  source  is  budget  transfer 
from  Contract  No.  5540,  New  Tunnel  G Interiors,  with  no  impact  on  the  Master 
Plan  Baseline  Budget. 


H.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

7.  Authorization  to  Issue  a Request  for  Proposals  for  International  Terminal 
Complex  Technical  Support 

Resolution  authorizing  issuance  of  a Request  for  Proposals  for  Information 
Systems  Technical  Support  and  Professional  Services  for  the  New  International 
Terminal  Complex  Common  Use  Terminal  Equipment  (“CUTE”)  System. 
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CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


Consent  Items  Relating  to  the  Master  Plan: 

8.  Modification  No.  6 to  Professional  Services  Contract  No.  5510 
New  Boarding  Area  A 

Gerson/Overstreet.  Architects.  Inc.  - $349.777 

Resolution  authorizing  Modification  No.  6 of  Professional  Service  Contract  No. 
5510,  with  Gerson/Overstreet,  Architect  in  the  amount  of  $349,777.  Funding 
will  be  provided  by  the  Project  Budget  and  the  Capital  Improvement  Program 
(CIP)  Budget  with  no  change  to  the  Master  Plan  Baseline  Budget. 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

9.  Approval  of  Lease  Specifications  and  Authorization  to  Accept  Bids  for 

Domestic  Banking  Services  Lease  for  North.  Central  and  South  Terminals 

Resolution  approving  Lease  Specifications  and  authorizing  staff  to  accept  bids 
for  Domestic  Banking  Services  Lease  for  North,  Central  and  South  Terminals. 


10.  Advance  Funding  for  Noise  Insulation  Projects  in  the  City  of  South  San 
Francisco  - $2.239.651 

Resolution  authorizing  the  agreement  to  provide  advance  funding  in  the  amount 
of  $2,239,651  to  insulate  religious  assembly  buildings  in  South  San  Francisco. 


J.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


K.  CORRESPONDENCE: 


I 
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L.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


M.  ADJOURNMENT: 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  November  16,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  DIRECTOR’S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  ITEMS  RELATING  TO  THE  MASTER  PLAN  PROJECTS 

G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  NEW  BUSINESS 

J.  CORRESPONDENCE 

K.  CLOSED  SESSION 

L.  ADJOURNMENT 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci . sf . ca . us/eth  ics/. 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  November  16,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  November  2,  1 999. 


D.  DIRECTOR’S  REPORTS: 

1.  Report  on  Disadvantaged  Business  Enterprise  Assistance  Program 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

2.  Modification  No.  2 to  Contract  No.  5500F  - International  Baggage  System 
BAE  Automated  Systems.  Inc. 

$4.715.371 

Resolution  approving  Modification  No.  2 to  Contract  No.  5500F,  International 
Baggage  System,  with  BAE  Automated  Systems,  Inc.,  in  the  amount  of 
$4,715,371  for  work  related  to  airline  revisions,  design  changes  and 
unanticipated  conditions.  Funding  source  is  contract  contingency  and  program 
reserve. 
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3. 


Modification  No.  1 to  Contract  No.  5511 A 
Boarding  Area  A Aircraft  Apron 
Ghilotti  Brothers  Construction  Inc. 

$1.043.900 

Resolution  approving  Modification  No.  1 to  Contract  No.  5511  A,  Boarding  Area 
A Aircraft  Apron,  with  Ghilotti  Brothers  Construction  Inc.,  in  the  amount  of 
$1 ,043,900  for  construction  of  JAL  (Japan  Airlines)  site  improvements  at  the 
North  Field. 

Funding  source  is  budget  transfer  from  Contract  No.  5750B,  North  Cargo 
Facility  Building/Apron,  with  no  impact  to  the  Master  Plan  Baseline  Budget. 


G.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

4.  Authorization  to  Award  Contract  No.  4214 

International  Terminal  Site  Furnishings  and  Exterior  Amenities 

Resolution  authorizing  the  Director  to  award  Contract  No.  4214,  International 
Terminal  Site  Furnishings  and  Exterior  Amenities  to  the  lowest  responsive, 
responsible  bidder. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

5.  Additional  Reimbursement  to  San  Francisco  Foreign  Flag  Carriers 
(SFFFC)  for  Providing  Security  Guard  Services 
$1.000.000 

Resolution  authorizing  additional  reimbursement  to  SFFFC  in  the  amount  of 
$1,000,000  increasing  the  total  reimbursement  amount  from  $710,400  to 
$1,710,400  for  providing  security  guard  services  to  the  Airport. 


6.  Award  of  Contract  No.  4220 

West  Field  Road  Electrical  Improvements 

Barri  Electric  Company 

$334.750 

Resolution  awarding  Contract  No.  4220,  West  Field  Road  Electrical 
Improvements,  to  the  lowest  responsive,  responsible  bidder,  Barri  Electric 
Company,  in  the  amount  of  $334,750. 
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7. 


Award  of  a Professional  Services  Contract  for  Survey  Management 
Contract  for  Years  2000  and  2001 


Polaris  Research  and  Development 
$195.000 


Resolution  awarding  a Professional  Services  Contract  to  Polaris  Research  and 
Development,  contingent  upon  a favorable  determination  regarding  M/WBE 
participation  requirements,  for  Survey  Management  to  implement  Airport  survey 
work  for  the  years  2000  and  2001  at  a total  cost  not-to-exceed  $195,000. 


8.  Award  of  Professional  Services  Contract  for  Public  Information  Services 
for  the  Runway  Reconfiguration  Program 
ER  Group.  LLC 
$100.000 

Resolution  awarding  a Professional  Services  Contract  to  the  ER  Group,  LLC  for 
public  information  services  in  Santa  Clara  County  for  the  Runway 
Reconfiguration  Program  in  an  amount  not  to  exceed  $1 00,000  for  the  year. 


9.  Modification  No.  8 to  Airline  Liaison  Office  Agreement 
$2.221.500 

Resolution  approving  Modification  No.  8 to  the  Airline  Liaison  Office  Agreement 
to  provide  additional  compensation  of  $2,221,500  for  fiscal  year  1999/2000. 


10.  Modification  No.  2 to  Professional  Services  Contract  - International 
Aviation  Development  Legal  Services 
Winthrop.  Stimson.  Putnam  & Roberts 
$100.000 

Resolution  authorizing  Modification  No.  2 to  Professional  Services  Contract  with 
Winthrop,  Stimson,  Putnam  & Roberts  to  increase  the  amount  by  $100,000  for 
International  Aviation  Development  Legal  Services;  all  other  terms  and 
conditions  of  the  contract  remain  in  full  force  and  effect.  Original  contract 
amount  $100,000. 


11.  Bid-Call  - Contract  No.  4272 

Utility  Repairs  and  Upgrades  2000 

Resolution  approving  the  scope,  budget,  and  schedule  for  Contract  No.  4272, 
Utility  Repairs  and  Upgrades  2000,  and  authorizing  the  Director  to  call  for  bids 
when  ready. 
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12.  Bid-Call  - Contract  No.  4279 

On-Call  Construction  Services  for  Signs  in  Terminals 

Resolution  approving  the  scope,  budget  and  schedule  for  Contract  No.  4279, 
On-Call  Construction  Services  for  Signs  in  Terminals,  and  authorizing  the 
Director  to  call  for  bids  when  ready.  The  construction  budget  for  this  work  is 
funded  from  the  Airport’s  Operating  funds  with  no  impact  on  the  Master  Plan 
Baseline  Budget. 


13.  Assignment  of  the  Contract  with  Gerchick  Korens  Associates  to  Gerchick- 
Murphy  Associates  LLC  for  continued  Professional  Services  Support  in 
international  Aviation  Development 

Resolution  authorizing  assignment  of  Modification  No.  1 to  Professional 
Services  Contract  with  Gerchick  Korens  Associates  now  to  Gerchick-Murphy 
Associates  LLC  for  continued  International  Aviation  Development  Services;  all 
other  terms  and  conditions  of  the  contract  remain  in  full  force  and  effect. 


I.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  428  and  submit  it  to  the  Commission  Secretary. 


J.  CORRESPONDENCE: 


K.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  the  settlement  of  an 
unlitigated  Owner  Controlled  Insurance  Program  Builders’  Risk  claim  of  The  Herrick 
Corporation  in  the  amount  of  $36,097.04. 
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Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


ADJOURNMENT: 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Flail  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 


Tuesday,  December  7,  1999 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  November  16,  1999. 


D.  ANNOUNCEMENT  BY  SECRETARY: 


Unanimous  adoption  of  Resolution  No.  99- 
0414  regarding  settlement  of  the  unlitigated 
Owner  Controlled  Insurance  Program 
Builders’  Risk  Claim  of  The  Herrick 
Corporation  in  the  amount  of  $36,097.04  at 
the  closed  session  of  November  16,  1999. 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  ITEMS  RELATING  TO  MASTER  PLAN  PROJECTS: 

1.  Modification  No.  9 to  Contract  No.  5520E  - Boarding  Area  G General 

Tutor-Saliba/Perini/Bucklev.  A Joint  Venture 
$5.112.934 

Resolution  approving  Modification  No.  9 to  Contract  No.  5520E,  Boarding  Area 
G General  Building  Construction  with  Tutor-Saliba/Perini/Buckley,  A Joint 
Venture  in  the  amount  of  $5,1 12,934  for  tenant  utilities  extensions  in  the 
International  Terminal  Building,  Art  Commissipn  work,  Airline/Concessions 
changes,  and  design  revisions  to  facilitate  construction  in  Boarding  Area  G. 
Funding  sources  are  the  Airport’s  Capital  Improvement  Program  budget, 
transfers  from  other  Master  Plan  projects,  construction  contingency,  and 
Program  Reserves. 
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2.  Modification  No.  18  to  Contract  No.  5500E  - International  Terminal  General 
Construction 

Tutor-Saliba/Perini/Buckley.  A Joint  Venture 
$4.586.127 

Resolution  approving  Modification  No.  18  to  Contract  No.  5500E,  International 
Terminal  General  Construction,  with  Tutor-Saliba/Perini/Buckley,  A Joint 
Venture,  in  the  amount  of  $4,586,127  for  work  related  to  change  impact 
mitigation,  unanticipated  conditions,  design  changes  to  facilitate  construction, 
transferred  scope,  and  airline  requests.  Funding  sources  are  current  budget, 
budget  transfers,  and  Program  Reserve. 


3.  Modifications  to  Twelve  Existing  Construction  Management  Consultants’ 
Contracts  for  the  Master  Plan  Program  in  2000 
$36.991.000 

Resolution  approving  modifications  of  twelve  existing  Construction 
Management  Consultants’  contracts  to  continue  services  for  2000,  in  the 
amount  of  $36,991 ,000. 

Funding  will  come  from  the  Master  Plan  Baseline  Budget,  the  Airport’s 
contribution  to  the  BART-SFO  Extension  and  the  Airport’s  Capital  Improvement 
Program  Budget.  There  is  no  impact  on  the  Master  Plan  Baseline  Budget. 


Mod.  No.  Contractor 

Mod.  7 SFO  Assoc.  (Parsons/AGS/EPC  Consultants/Business  Development) 
Mod.  7 Lehrer  McGovern  Bovis/FE  Jordan  Assoc./Cabellon  Assoc 
Mod.  5 Morse  Diesel/Arcost/CPM/Cornerstone  Concilium/Lee-Trenchard 
Mod.  5 PGH  Wong  Engineering  and  Luster  Construction  Management 
Mod.  5 Turner  Construction/The  Allen  Group/CPM  Services 
Mod.  4 Holmes  & Narver  (w/Arcost/CPM  Group/FE  Jordan  Assoc.) 

Mod.  5 DMJM  Aviation/Cabellon  Assoc./Mendoza  Assoc. 

Mod.  5 Brown  & Caldwell/Beyaz  & Patel 

Mod.  6 North  Cargo  CM  (AGS,  Inc.  And  Luster  CM) 

Mod.  7 Luster/GKO,  a Joint  Venture 

Mod.  3 O’Brien-Kreitzberg,  Inc. 

Mod.  4 Don  Todd  Assoc/EPC  Consultants/The  Allen  Group 


Amount 

$ 8,500,000 
$ 980,000 

$ 1,850,000 
$ 6,200,000 
$ 2,100,000 
$ 3,440,000 
$ 3,840,000 
$ 921,000 

$ 750,000 

$ 7,800,000 
$ 250,000 

$ 360.000 

$36,991,000 


4.  Modification  No.  4 to  Contract  No.  5900D 
Elevated  and  Surface  Circulation  Roadways 
Myers/Kulchin-Condon.  a Joint  Venture 
$2.013.135 

Resolution  approving  Modification  No.  4 to  Contract  No.  5900D,  Elevated  and 
Surface  Circulation  Roadways,  with  Myers/  Kulchin-Condon,  a Joint  Venture,  in 
the  amount  of  $2,013,135  to  construct  a portion  of  the  AirTrain  Guideway.  The 
funding  sources  are  Contract  No.  5700B  and  Program  Reserve. 
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G. 


ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 


5.  Award  of  Contracts  for  Environmental  Consulting  Services: 

Contract  No.  3606.2A  to  Brown  and  Caldwell/Lee.  Inc.  - $1.700.000 
Contract  No.  3606.2B  to  Science  Application  International  Corp./Innovative 
Technical  Solution.  Inc.  - $1.300.000 

Contract  No.  36062C  to  AGS.  Inc./The  Ellington  Group  - $1.000.000 

Resolution  awarding  the  following  contracts  for  Environmental  Consulting 
Services:  Contract  No.  3606. 2A  to  Brown  and  Caldwell/Lee,  Inc.  in  the  amount 
of  $1,700,000;  Contract  No.  3606. 2B  to  Science  Application  International 
Corp./Innovative  Technical  Solution,  Inc.  in  the  amount  of  $1,300,000;  and, 
Contract  No.  3606. 2C  to  AGS,  Inc./The  Ellington  Group  in  the  amount  of 
$1 ,000,000,  for  a total  amount  of  $4,000,000. 


6.  Modification  No.  1 to  Contract  No.  5521A 
Boarding  Area  G Apron  Construction 
Pavex  Construction 
$860.000 

Resolution  approving  Modification  No.  1 to  Contract  No.  5521A,  Boarding  Area 
G Apron  Construction  with  Pavex  Construction,  A Division  of  Granite  Rock  Co., 
in  the  amount  of  $860,000  for  airline  tenant  utilities  extensions  in  Boarding  Area 
G.  The  funding  source  is  the  Airport’s  Capital  Improvement  Program  budget. 
There  is  no  impact  on  the  Master  Plan  Baseline  Budget. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  the  Master  Plan: 

7.  Bid  Call  - Contract  No.  5001 B 
Airport  Entry  Landscaping 
$3.550.000 

Resolution  approving  the  scope,  budget  and  schedule  for  Contract  No.  5001 B, 
Airport  Entry  Landscaping  and  authorizing  the  Director  to  call  for  bids  when 
ready. 

The  construction  budget  for  this  work  is  $3,550,000.  Funds  for  this  project  are 
from  budget  transfers  from  Master  Plan  projects  and  the  Airport’s  Capital 
Improvement  Program  funds.  There  is  no  impact  on  the  Master  Plan  Baseline 
Budget. 
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Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 


8.  Award  of  Contract  No.  4185R 

As  Needed  Telecommunications  Construction/Repairs  1999-2000 
Barri  Electric  Company.  Inc. 

$472.750 

Resolution  awarding  Contract  No.  4185R,  As  Needed  Telecommunications 
Construction/Repairs  1999-2000  to  the  lowest  responsive,  responsible  bidder, 
Barri  Electric  Company,  Inc.,  in  the  amount  of  $472,750. 


9.  Modification  No.  9 to  Professional  Services  Agreement 
Law  Firm  of  Wulfsberg.  Reese.  Ferris  & Sykes 
$300.000 

Resolution  approving  Modification  No.  9 to  Professional  Legal  Services 
Agreement  with  the  Law  Firm  of  Wulfsberg,  Reese,  Ferris  & Sykes  (formerly 
known  as  Lempres  & Wulfsberg)  to  increase  compensation  by  the  amount  of 
$300,000,  all  other  terms  and  conditions  to  remain  in  full  force  and  effect. 


10.  Award  of  a Contract  to  Ilium  Associates.  Inc. 

Information  Mapping  System 
$175.000 

Resolution  awarding  a contract  for  the  design  of  a New  Information  Mapping 
System  and  related  terminal  signage  to  Ilium  Associates,  Inc.  in  an  amount  not 
to  exceed  $175,000. 


11.  Award  of  Contract  No.  4167A 

Parking  Garage  Core  G Ventilation  Improvement 
O’Keefe  Mechanical  Company.  Inc. 

$82.000 

Resolution  awarding  Contract  No.  4167A,  Parking  Garage  Core  G Ventilation 
Improvement,  to  the  only  responsive,  responsible  bidder,  O’Keefe  Mechanical 
Co.,  Inc,  in  the  amount  of  $82,000. 


12.  Reject  All  Bids  - Contract  No.  4220 

West  Field  Road  Electrical  Improvements 
$403.250 


Resolution  rejecting  all  bids  for  Contract  No.  4220,  West  Field  Road  Electrical 
Improvements  and  authorizing  the  Director  to  rebid  the  contract  when  ready. 
The  construction  budget  including  contingency  for  this  project  is  $403,250. 
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13.  Modification  No.  1 to  Professional  Legal  Services  Agreement 
Remv.  Thomas  & Moose 
$100.000 

Resolution  approving  Modification  No.  1 to  Professional  Legal  Services 
Agreement  with  Remy,  Thomas  & Moose  to  increase  compensation  by  the 
amount  of  $100,000,  all  other  terms  and  conditions  fo  the  contract  to  remain  in 
full  force  and  effect. 


14.  Modification  No.  3 to  Professional  Services 
Thomas  Parks 
$100.000 

Resolution  approving  Modification  No.  3 to  Professional  Services  Contract  with 
Thomas  Parks  as  the  Airport’s  Liaison  to  Peninsula  cities  on  Airport/Community 
Roundtable  issues  to  increase  the  dollar  amount  by  $100,000,  for  a total  amount 
not  to  exceed  $230,000. 


15.  Modification  No.  1 to  Contract  No.  5500.3 

Design  of  SFIA  Aviation  Library.  Archive  and  Museum 

Fona  & Chan  Architects 

$50.000 

Resolution  approving  Modification  No.  1 to  Contract  No.  5500.3,  Design  of  SFIA 
Aviation  Library,  Archive  and  Museum,  with  Fong  & Chan  Architects  in  the 
amount  of  $50,000,  for  design  work  related  to  utility  relocations  and  scope 
changes. 

Funding  source  is  the  Airport’s  Capital  Improvement  Program  budget. 


16.  Telecommunications  Infrastructure  Fees 

Resolution  establishing  the  fee  schedule  for  use  of  the  Telecommunications 
Infrastructure. 


17.  Assignment  of  Ownership  of  National  Car  Rental  System.  Inc. 

Resolution  approving  the  assignment  of  ownership  of  National  Car  Rental 
System,  Inc.  from  AutoNation,  Inc.  to  ANC  Rental  Car  Corporation. 
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I. 


PUBLIC  HEARING 


18.  Proposed  Addition  of  Section  1.7.1(J)  to  the  Airport’s  Rules  and 
Regulations 

Hearing  and  resolution  approving  the  proposed  addition  of  Section  1 .7. 1 (J)  to 
the  Airport’s  Rules  and  Regulations  establishing  a Quality  Standards  Program 
for  Airline  Service  Providers. 


J.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a “Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  400  and  submit  it  to  the  Commission  Secretary. 


K.  CORRESPONDENCE: 


L.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


M.  ADJOURNMENT: 
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SAN  FRANCISCO  AIRPORT  COMMISSION 


DISABILITY  ACCESS 

The  Airport  Commission's  meeting  room,  Room  400,  Fourth  Floor,  City  Hall  is  wheelchair 
accessible.  The  closest  accessible  BART  Station  is  Civic  Center,  three  blocks  from  City  Hall. 
Accessible  MUNI  lines  serving  this  location  are  #5  Fulton,  #21  Hayes,  #42  Downtown  Loop, 
#47  Van  Ness  and  #49  City  College  lines  and  the  Metro  stations  at  Van  Ness  and  Market 
and  at  Civic  Center.  For  more  information  about  MUNI  accessible  services,  call 
(415)  923-6142.  There  is  accessible  parking  across  the  street  from  City  Hall  at  Polk  (Dr. 
Carlton  B.  Goodlett  Place)  and  McAllister. 

For  American  Sign  Language  interpreters  or  use  of  a reader  during  a meeting,  please  contact 
the  Commission  Secretary  for  the  Airport  Commission  at  (650)  794-5042  at  least  two 
business  days  before  a meeting.  Assisted  listening  devices  are  available  upon  request.  See 
the  Commission  Secretary  at  the  meeting  for  assistance.  A driver's  license  or  other  photo 
I.D.  is  required  in  order  to  check  out  the  device.  Large  print  copies  of  the  agenda  can  be 
made  available  by  contacting  the  Commission  Secretary's  Office  at  (650)  794-5042  at  least 
two  business  days  in  advance  of  need.  In  order  to  assist  the  City's  efforts  to  accommodate 
persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or  related 
disabilities,  attendees  at  public  meetings  are  reminded  that  other  attendees  may  be  sensitive 
to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 


KNOW  YOUR  RIGHTS  UNDER  THE  SUNSHINE  ORDINANCE 

Government’s  duty  is  to  serve  the  public,  reaching  its  decisions  in  full  view  of  the  public. 
Commissions,  boards,  councils  and  other  agencies  of  the  City  and  County  exist  to  conduct 
the  people’s  business.  This  ordinance  assures  that  deliberations  are  conducted  before  the 
people  and  that  City  operations  are  open  to  the  people’s  review. 

For  more  information  on  your  rights  under  the  Sunshine  Ordinance  (Chapter  67  of  the  San 
Francisco  Administrative  Code)  or  to  report  a violation  of  the  ordinance,  contact  the  Sunshine 
Ordinance  Task  Force  at  (415)  554-4851. 


LOBBYIST  ORDINANCE 

Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or  administrative 
action  may  be  required  by  San  Francisco  Lobbyist  Ordinance  [SF  Administrative  Code 
16.520-16.534]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  Ethics  Commission  at  1390  Market  Street,  #701,  San 
Francisco,  CA  94102,  telephone  (415)  554-9510,  fax  (415)  703-0121  and  web  site 
http://www.ci.sf.ca.us/ethics/. 
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AIRPORT  COMMISSION  CALENDAR 
Tuesday,  December  21,  1999 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER: 

B.  ROLL  CALL: 

C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  December  7,  1 999. 

D.  SPECIAL  ITEM: 

1.  Retirement  Resolution  - Adolf  Basler 

E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  ITEMS  RELATING  TO  ADMINISTRATION,  OPERATIONS  & MAINTENANCE: 

2.  Award  of  Foreign  Currency  Exchange  Lease 
Travelex  America,  Inc. 

Minimum  Annual  Guarantee:  $4,127,500 

Resolution  awarding  the  Foreign  Currency  Exchange  Lease  to  Travelex 
America,  Inc.  with  the  initial  Minimum  Annual  Guarantee  of  $4,127,500. 


3.  Award  of  the  North  Terminal  Hub  Principal  Retail  Concession  Lease 
Host  International  Inc. 

$2,550.000 

Resolution  awarding  the  North  Terminal  Hub  Principal  Retail  Concession  Lease 
to  Host  International,  Inc.,  with  a first  year  Minimum  Annual  Guarantee  of 
$2,550,000  approving  1-5  Concessions,  LLC  and  Sunshade  Holding 
Corporation  dba  Sun  Shade  Optique  as  its  subtenants,  and  directing  the 
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Commission  Secretary  to  seek  approval  from  the  Board  of  Supervisors. 

4.  Modification  No.  1 to  Contract  No.  4240 

Environmental  Impact  Studies  for  the  Runway  Reconfiguration  Program 

URS  Greiner  Woodward  Clyde 

$5,200.000 

Resolution  approving  Modification  No.  1 to  Contract  No.  4240,  Environmental 
Impact  Studies  for  the  Runway  Reconfiguration  Program,  with  URS  Greiner 
Woodward  Clyde  a (Non-M/WBE)  in  an  amount  not  to  exceed  $5,200,000  for 
Phase  II  Technical  Analyses,  preparation  of  the  Draft  Environmental  Impact 
Statement  and  Environmental  Impact  Report,  and  preliminary  assessment  of 
potential  mitigation  sites.  The  modified  contract  amount  would  be  $6,300,000. 


5.  Approval  of  Funding  for  the  New  International  Terminal  Tenant  Utilities 
and  Infrastructure  Work 
Not-to-Exceed  $53,600,000 

As  the  International  Terminal  base  building  approaches  substantial  completion, 
funds  will  be  needed  to  prepare  space  for  tenant  occupancy,  including  utility 
infrastructure  extensions  and  architectural  modifications.  To  address  these 
problems  in  an  expedited  manner,  it  will  be  necessary  for  the  Airport  and/or  the 
tenants  to  undertake  the  work.  The  first  resolution  approves  funding  of  the  New 
International  Terminal  Tenant  Utilities  and  Infrastructure  Work  at  a budget  not- 
to-exceed  $53,600,000.  The  second  resolution  authorizes  the  Director  to  fund 
$6,700,000  from  the  Tenant  Utilities  and  Infrastructure  budget  to  accommodate 
Airport  funded  work  in  tenant  exclusive  spaces. 


6.  Reimbursement  for  the  Common  Storefront  Concept  in  the  New 

International  Terminal  and  Reimbursement  for  the  Additional  Landlord 
Infrastructure  Improvements  along  the  East  Wall  of  the  New  International 
Terminal  Building 
Not-to-exceed  $10,500,000 

Resolution  authorizing  reimbursements  in  an  amount  not  to  exceed 
$10,500,000  to  all  retail  and  food  and  beverage  tenants  for  designing, 
constructing,  and  implementing  the  common  Storefront  Concept  in  the  New 
International  Terminal  and  authorizing  additional  reimbursements  in  an  amount 
not  to  exceed  $1 ,000,000  to  four  tenants  for  constructing  the  Fascia/Bulkhead, 
Secondary  Atrium  roof  framing,  Dust  Cap  and  Maintenance  Cat  Walk  for  an 
existing  building  condition  along  the  east  wall  of  the  New  International  Terminal 
Building. 
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7.  Supplemental  Appropriation  of  Interest  Income 
Airport  Revenue  Bond 
$55.126.710 

Resolution  requesting  supplemental  appropriation  of  $55,126,710  in  interest 
income  earned  on  Airport  Revenue  Bond  proceeds  in  FY  1998/99. 


8.  Amendments  to  the  Ground  Transportation  Trip  Fee  Structure 

Resolution  approving  the  Proposed  Amendments  to  the  Ground  Transportation 
Trip  Fee  Structure. 


CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

Consent  Items  Relating  to  the  Master  Plan: 

9.  Modification  No.  5 to  Contract  No.  5709.1 

AirTrain  Road  6 and  Rental  Car  Center  Stations 

Murokami  Associates 

$415,000 

Resolution  approving  an  increase  to  basic  Professional  Services  fees  in  the 
amount  of  $415,000  to  provide  Architectural  and  Engineering  Services  and  As- 
Needed  Plan  Checking  Services.  Funding  for  the  services  will  be  provided  from 
the  project  budget  and  from  the  Airport’s  Capital  Improvement  Program  (CIP) 
Budget,  with  no  impact  on  the  Master  Plan  Baseline  Budget. 


Consent  Items  Relating  to  Administration,  Operations  & Maintenance: 

10.  Award  of  Contract  No.  3851 A 

International  Terminal  3rd  Floor  HVAC  Renovation 
Resource  and  Design,  Inc. 

$983.200 

Resolution  awarding  Contract  No.  3851A,  International  Terminal  3rd  Floor 
HVAC  Renovation,  to  Resource  and  Design,  Inc.  in  the  amount  of  $983,200. 
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11.  Award  of  Contract  No.  4184R 

As  Needed  Electrical  Construction/Repairs  1999-2000 
Barri  Electric  Company,  Inc. 

$470.950 

Resolution  awarding  Contract  No.  4184R,  As  Needed  Electrical 
Construction/Repairs  1999-2000,  to  the  second  lowest  responsive,  responsible 
bidder,  Barri  Electric  Company,  Inc.,  in  the  amount  of  $470,950. 


12.  Award  of  the  Two  New  International  Terminal  Automated  Teller  Machine 
Leases 

Travelex  America.  Inc. 

$240,500 

Resolution  awarding  two  Automated  Teller  Machine  Leases  for  the  New 
International  Terminal  to  Travelex  America,  Inc.  at  $240,500  for  each  Lease. 


13.  Authorization  to  Issue  a Request  for  Qualifications  for  San  Mateo  County 
Public  Information  Services  the  Runway  Reconfiguration  Program 
$120.000 

Resolution  authorizing  staff  to  issue  a Request  for  Qualifications  for  Public 
Information  Services  within  San  Mateo  County  for  the  Runway  Reconfiguration 
Program  in  an  amount  not  to  exceed  $120,000  annually  for  the  first  year. 


14.  Modification  No.  1 to  the  Professional  Services  Contract  to  Provide 
Technical  Assistance  on  FAA  and  Aircraft  Noise  Abatement  Issues 
Robert  H.  Voss 
$50.000 

Resolution  authorizing  Modification  No.  1 to  the  Professional  Services  Contract 
with  Robert  H.  Voss  to  Provide  Technical  Assistance  on  FAA  and  Aircraft  Noise 
Abatement  Issues,  by  increasing  the  amount  by  $50,000  for  a total  amount  not 
to  exceed  $80,000. 


15.  Modification  No.  1 to  Professional  Services  Contract  with  Edward  J.  Daley 
as  the  Airport’s  Liaison  to  the  Airport  Roundtable 
$50.000 

Resolution  approving  Modification  No.  1 to  Professional  Services  Contract  with 
Edward  J.  Daley  as  the  Airport  Liaison  to  the  Airport  Roundtable,  in  the  amount 
of  $50,000. 
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16.  Letter  Agreement  with  the  Metropolitan  Transportation  Commission  (MTC) 
for  Phase  II  Regional  Airport  System  Plan  Update 
$218.000 

Resolution  approving  the  Letter  Agreement  with  Metropolitan  Transportation 
Commission  (MTC)  for  Phase  II  Regional  Airport  System  Plan  Update  in  the 
amount  of  $218,000.  The  Phase  II  work  prepared  by  MTC  consultants  is 
essential  to  the  timely  review  and  approval  of  the  Runway  Reconfiguration 
Program. 


17.  Authorization  to  Issue  a Reguest  for  Proposals  for  Firms  to  Perform  FAA 
Reguired  Background  Investigations  of  Potential  New  Airport  Employees 

Resolution  authorizing  issuance  of  Request  for  Proposals  to  contract  with 
firm(s)  to  perform  Federal  Aviation  Administration  (FAA)  required  background 
investigations  of  potential  new  airport  employees. 

18.  Authorization  to  Accept  Proposals  for  the  New  International  Terminal  Hair 
Salon  Lease 

Resolution  approving  the  lease  specifications  for  the  New  International 
Terminal  Hair  Salon  Lease  and  authorizing  staff  to  accept  proposals. 


19.  Amendment  to  The  Fine  Dining  Restaurant  Lease  in  the  New  International 
Terminal  with  GOC  Holdings.  Inc. 

Resolution  approving  the  amendment  to  extend  the  term  to  the  Fine  Dining 
Restaurant  Lease  with  GOC  Holdings,  Inc.  (Qi)  in  the  New  International 
Terminal. 


20.  Assignment  of  Willow  Street  Woodfired  Pizza  Lease 

Miguel  Romero.  A Sole  Proprietorship  to  Bayport  Concessions.  LLC 

Resolution  approving  the  consent  to  the  assignment  of  Willow  Street  Woodfired 
Pizza  Lease  from  Miguel  Romero,  a sole  Proprietorship  to  Bayport 
Concessions,  LLC. 
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H.  NEW  BUSINESS: 

This  is  the  “Public  Comment”  section  of  the  calendar.  Individuals  may  address  the 
Commission  on  any  topic  within  the  jurisdiction  of  the  Airport  Commission  for  a period 
of  up  to  three  (3)  minutes.  Please  fill  out  a "Request  to  Speak”  form  located  on  the 
table  inside  the  entrance  to  Room  400  and  submit  it  to  the  Commission  Secretary. 


I.  CORRESPONDENCE: 


J.  CLOSED  SESSION: 

Discussion  and  vote  pursuant  to  Sunshine  Ordinance  Section  67.11  on  whether 
to  conduct  a Closed  Session. 

The  Airport  Commission  will  go  into  closed  session  in  accordance  with  Government 
Code  Section  54956.9(b)(1)  to  confer  with  legal  counsel  regarding  potential  litigation. 

Discussion  and  vote  pursuant  to  Brown  Act  Section  54957.1  and  Sunshine 
Ordinance  Section  67.14  on  whether  to  disclose  action  taken  or  discussions 
held  in  Closed  Session. 


K.  ADJOURNMENT: 
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